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ave designed and built 
to stay on the job 


Tues EXCLUSIVE Eaton features are the 
reason why: planetary gearing distributes 
pressure and wear over a number of small 
gears, resulting in lower unit stress; forced- 
feed oiling system provides positive lubrica- 
tion to all moving axle parts at even slowest 
vehicle speeds; extra heavy construction 
eliminates the possibility of distortion or mis- 
alignment under excessive loads. These three 
features add up to longer parts life, outstand- 
ing dependability, minimum time in the shop 
and low maintenance cost. Let your dealer 
explain how Eaton 2-Speeds will help your 





trucks haul more, faster, longer, at lower 
over-all cost. 


Axle Division 
EATON MANUFACTURING COMPANY 
CLEVELAND, OHIO 


3 PRODUCTS: Sodium Cooled, Poppet, and Free Valves * Tappets « Hydraulic Valve Lifters « Valve Seat Inserts « Jet 
Engine Parts » Rotor Pumps « Motor Truck Axles « Permanent Mold Gray lron Castings « Heater-Defroster Units « Snap Rings 
Springtites « Spring Washers + Cold Drawn Steel « Stampings* Leaf and Coil Springse Dynamatic Drives, Brakes, Dynamometers 





designed - 


buit- for flotation! 


EED a flotation tire you can depend 
N on for free-rolling wheels? You’ve 
got it in Goodyear’s huge, husky Earth 
Mover All-Weather giant. Rugged con- 
struction gives it outstanding dependa- 
bility, while its nonclogging tread adds 
to its first-class performance. Result is 
maximum flotation and First Choice 
standing among profit-wise construction 











men, 


You can’t beat the Goodyear team 
for special-purpose tires 
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We think you'll like HARD ROCK LUG SURE-GRIP 


“THE GREATEST STORY EVER TOLD” Super-tough champ for all Tops in traction on drive 
Every Sunday — ABC Network types of rock work wheels of graders and pans 





All-Weather, Sure-Grip—T.M.'s The Goodyear Tire & Rubber Company, Akron, Ohio 


MORE TONS ARE HAULED ON GOODYEAR TIRES THAN ON ANY OTHER KIND 
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Faster Thorough Curing with 
‘Incor’ 24-Hour Cement 
Assures Utmost in 
Heavy Duty Floor Service 
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@ An idea of the driving en- 
ergy behind the great come- 
back of Greater Kansas City, 
after last July’s catastrophic 
flood, is conveyed by all-out 
speed in rebuilding the Santa 
Fe Freight House (arrow in 
photo, above) in the Central 
Industrial District. 

As soon as flood waters re- 
ceded, tons of debris were cleared out, new fill brought 
in, and the structure rebuilt, with a heavy-duty ‘Incor’ 
concrete floor replacing the old wooden floor. 

Concreted two bays at a time, ‘Incor’ concrete was in 
use the day after placing, saving vital time. The Freight 
House, with its strong, durable, new floors, 3700 ft. 
total length, was back in full service ten days after the 
water receded! 

By curing thoroughly in the short time concrete can 
be kept wet on most jobs, ‘INCOR’* 24-Hour Cement 
assures the utmost in heavy-duty service . . . lowest 
annual cost for many years’ hardest use. *Reg. U.S. Pat. Of 


THE ATCHISON, TOPEKA & SANTA FE RAILWAY SYSTEM 
Freight House, Kansas City, Mo. 


General Contractor: UNIVERSAL CONSTRUCTION COMPANY 
Concrete Floor Contractor: JOHN ROHRER CONTRACTING COMPANY 
Ready-Mix ‘Incor’ Concrete: READY-MIXED CONCRETE COMPANY 
all of Kansas City, Missouri 


LONE STAR CEMENT 


LONE STAR CEMENTS COVER 
THE ENTIRE CONSTRUCTION FIELD 


CORPORATION 


Offices: ABILENE, TEX. + ALBANY, N.Y. * BETHLEHEM, PA. * BIRMINGHAM 
BOSTON CHICAGO DALLAS HOUSTON INDIANAPOLIS 
KANSAS CITY, MO NEW ORLEANS NEW YORK NORFOLK 
PHILADELPHIA RICHMOND ST. LOUIS WASHINGTON, D. C. 


LONE STAR CEMENT, WITH ITS SUBSIDIARIES, 1S ONE OF THE WORLD'S LARGEST 
CEMENT PRODUCERS: 17 MODERN MILLS 125,600,000 SACKS ANNUAL CAPACITY 
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The Number 1 blast furnace at U. S. Steel's new Fairless 
Works, Morrisville, Pa.. nears completion This 210-ft 
structure is one of many facilities in this project, the construc 
tion of which will require 165,000 tons of structural steel 
Called the largest private industrial project in the U. S., it 
will cost $400 million. Completion of such jobs as Fairless 
Works is expec ted to release more steel to non-defense con 


struction. (U.S. Steel Photo.) 
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NEWS OF THE MONTH 





Construction policy of the Defense 
Production Administration 
modified to permit larger 
amounts of controlled materials for 
industrial, commercial, public and in 
stitutional projects not considered 
vitally essential to defense, starting 
with the 8rd quarter. The flow of 
materials is expected to ease some 


has been 


use of 


what as defense expansion passes its 
peak in the 2nd quarter (page 35). 
National Production Authority's con- 
struction chief, Frank R. Creedon, 
gave contractors attending the A.G.C. 
convention in Detroit a preview of the 
policy. (Page 87) 
Allotments in the 2nd quarter were 
approved by NPA for 1,458 building 
projects included in 23 industrial ex- 
pansion Total 
cost is more than #7 billion. Most of 
the 1,253 projects deferred are ex 
pected to get the go-sign in the 8rd 
quarter, At the time, NPA 
upped 8rd quarter allotments for 
highways 86°, commercial projects 
125%, 12% 2nd 


quarter allocations. (Page 87) 


programs. estimated 


same 


and schools over 


Additional projects are being ap- 
proved, in line with the new policy, 
to relieve unemployment in areas 
throughout the nation which have suf 
fered from lack of defense production 
contracts. 


CMP Regulation 6 was revised to in 
clude all under 
one order, except those on housing. 


construction controls 
The revision also permits a quarterly 
self-authorization of 25 tons of steel 
for 
tons of structural steel), 


highway projects (including 2 
tive tons for 
commercial, public and other non-in 
dustrial types, and limited use of used 
and foreign steel. Housing is now 
covered by Order M-100, administered 
by the Housing and Home 


Agency. 


Finance 


Renegotiation Board, which put re 
negotiation regulations into effect last 
month, stated that contractors’ risks 
will be given full consideration when 
The reg 
ulations exempt all contracts signed 
before July 1, 1950, except those with 
the Departments of Defense, Army, 
Navy, Air Force, Coast Guard and 
Atomic Energy 


37 ) 


contracts are renegotiated. 


Commission. (Page 


1952 Wage policy for the construe- 
tion industry effective through Decem 
ber 31, 1952, recommended by the 
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Construction Industry Stabilization 
Commission, permits increases of 15¢ 
per hour. These 
top of the 10% 
in effect July 1, 
the old policy. 


increases come on 
over rates 
1950 permitted by 


‘7 ) 


increase 
( Page 


Health and welfare policy permits 
employers to pay an additional 71.¢ 
per hour to approved health and wel 
fare programs. General contractors 
on CISC. dissented, calling plan 
“inflationary and unduly unstabilizing 
to the industry.” tends to 
force communities before 
may be 


Policy 
plans on 

bargainers 
(Page 48) 


local 
them. 


ready for 


Civil defense criteria analyzed by a 
panel of specialists which included 
A.G.C. representatives, that 
only 2 million persons in principal 


reveals 


target cities can be adequately shel- 
tered by existing buildings. Federal 
Civil Defense Administration states 
that protection for an additional 15 
million can be provided if existing 
facilities are altered. 


Construction failures in 1951, accord 
ing to Dun & Bradstreet, “were more 
numerous than any time in the past 
17 years. All industry 
trade groups reported fewer failures 
than in 1950.” The Surety Associa 
tion’s general Martin W. 
Lewis, business 


other and 


manager, 
“Our has 
never experienced in the last 10 years, 
as to frequency and amounts, such an 
avalanche of 


asserted, 


occurred in 
1951 on construction contract bonds.” 


losses as 


Affiliated unit 
chapters and which 
sponsored and organized 76 reserve 


A.G.C. 


have 


program of 
branches 


construction outfits, was praised by 
chief of Corps of Engineers, General 
A. Pick, who stated, “Your two 
construction battalions in Korea have 
made history and the other units 
are prepared to continue in this fine 
tradition whenever and wherever called 
upon.” (Page 60) 


Lewis 


Atlas Constructors, building air bases 
in French Morocco for the Corps of 
Engineers, has termed charges of wit 
nesses appearing before the Prepared 
ness Subcommittee of the Senate 
Armed Services Committee “‘inac- 
curate, misleading, . . . damaging to 
the member companies of this group 
and, indeed, to the entire 
tion industry.” The contractor group, 
composed of five construction firms, 
maintains that it is being denounced 


construc 


“for waste and inefliciency despite the 
fact that the job cost per square foot 
is less than the 
the Air Force.” 
in a letter to Subcommittee Chairman 
Lyndon B. Johnson (D. Tex. 
tention to refute 


original estimate by 
The group announced 


its in 
charges brought 


against it. 


Health and safety bills are 
considered by 
on health. 


being 
a Senate subcommittee 
The Humphrey bill, S. 
2325, would set up a Bureau of Acci 
dent Prevention in the Labor Depart 
ment, and the Murray bill, S. 2714, 
would provide for a system of federal 
grants-in-aid to state labor agencies. 


Federal-aid highway bill which 
would authorize annual expenditures 
of $550 million in 1954 and 1955 fiscal 
years, has been cleared by the House 
Public Works Committee. Budget re 

$400 million and request 
of American Association of State High 
way Officials, supported by the A.G.C., 
#810 The bill, H. R. 
7250, was reported to the House early 
this month. 


quest was 


was million. 


Force account limitations included in 
the Interior Department appropria 
tions bill as it went to the Senate lim 
ited to 12° the amount which could 
be spent by the Bonneville Power Ad 
ministration and the Bureau of Recla 
mation on day labor for construction 
work and limited to 20° the amount 
that could be expended for day labor 
by the Office of Territories in’ the 
Alaska construction program, 

Reclamation Bureau construction 
funds as approved by the House total 
153.4 million which is $41.4 million 
below the 
1953. 


budget estimate for fiscal 


year 


Army civil functions bill, passed by 
House and sent to Senate, 
$492.4 million, mostly 
and = flood projects. 
House turned down a dozen attempts 
to increase the 


contains 
for river 
control 


and 
harbor 
28‘, 


figure, which is 


below administration requests. 


Legislation to offset the effects of the 
Supreme Court's decision in the Wun 
derlich case is being considered by a 
subcommittee of the Senate Judiciary 
Committee. It is expected that a bill 
will be reported in the near future 
A.G.C. has continued holding confer 
with both Senate House 
Judiciary Committee members 
staffs. 


ences and 


and 
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[ ‘The BIG SAVING was 
+FOSTER RENTAL PILING” 


On complicated 3-sided cofferdam for the 
$5 million East Bronx Unionport Bridge Construction. 


Manager 


John Ury, Project 

for Contractors: 

WM. M. MOORE a 
an ae 

ONSTRUCTION CORP. 

90th Street 

for 


Says 


LOPIER i 

75 West 1° 

Bronx, New | 

949, and skill- 

srlocking 

jriving of 30 to 45 ft. agrees 

ful 1 Sheet Piling by — : cas 

ana made this an og 07 aul 
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. eel 
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Rental Piling had to be driven considerably below the bed 
of the creek, with extra reinforcing to protect against swells, 


An interesting installation of piers had to be con- 
structed atop 35-year old existing caissons. Here 
was a tough water seepage problem in a complicated 
3-sided cofferdam — approximately 1,000 gpm had 
to be pumped out of the cofferdam by two 6-inch 
pumps. Steel Sheet piling was needed — on time — 
in the exact section and lengths (30 to 45 feet). And 
Foster had it — just what the job required. A phoned 
order —a prompt delivery, a dependable quality — 
and a low cost, requiring no huge purchase invest- 
ment on the part of the contractor, made FOSTER 
RENTAL PILING the 100% answer for this job. 


Let us quote you on our low-cost Piling Rentals 
—prompt service from 5 Foster warehouses. Free 
Piling Brochure illustrating diagrams of all 
standard makes of piling sections 1s avatlable. 


Send for Bulletin CP-4. 
RAILS—TRACK EQUIPMENT ¢ PIPE ¢ WIRE ROPE 
PITTSBURGH 30, PA. * NEW YORK 7,N.Y. © CHICAGO 4, ILL. © HOUSTON 2, TEX. 
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CONSTR OGRAPHS 





A Series of Graphs Outlining the Construction Trend 


Compiled by The Associated General Contractors of America 


TREND OF CONSTRUCTION cosTs Number 290. The average a year ago stood at 


296. The 1913 average, again, equals 100. 





The average of construction costs in the principal 

construction centers of the United States for March CONTRACT AWARDS IN 37 STATES 

stands at Index Number 378, according to the 

MOK, Hollen. ‘The cock figure tee Minch 5961 The volume of contracts awarded during February 

was 376. The 1913 average equals 100. (Index Number 177, based on 1936-1938) is a 
decrease of 3 points from January, and a de 
crease of 54 points from February 1951. 





WAGE AND MATERIAL PRICE TRENDS 





= , ; ee REVENUE FREIGHT LOADINGS 
Ihe average of wages in the principal construction 


centers of the United States stands at 512 for Revenue freight loaded during the first 12 weeks 
March. One year ago the average stood at 497. of 1952 totaled 8,612,644 cars. For the same 
The average prices paid by contractors for basic period in 1951, loadings amounted to 8,738,523 
construction materials for March stand at Index cars. This represents a decrease of 1.4% 








@ Wage, Material Price and Construction Cost Trends 
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ETAL WALLS 


for INDUSTRIAL and COMMERCIAL BUILDINGS 
ALUMINUM, STAINLESS or GALVANIZED STEEL 


As further evidence of the trend to Insulated Metal Walls in 
modern construction, the new plant recently built for Quaker 
Oats in Omaha, Neb., is presented. A second plant for Quaker 
Oats is now nearing completion in Chattanooga, Tenn. Mahon 
Insulated Metal Walls with Aluminum exterior wall plates, cop- 
ing, flashing, etc., and Mahon Steel Deck Roofs, were employed 
to good advantage in the construction of both of these com- 
pletely new and modern plants. Mahon Insulated Metal Walls 
can be furnished in the three distinct exterior patterns illustrated 
at left... they are available in two “Field Constructed” types, 
and in two types of ‘Prefabricated Panels’. Walls of the ‘Field 
Constructed” type can be erected up to fifty feet in height with- 
out horizontal joints—a feature of Mahon walls which is particu- 
larly desirable in power houses or other buildings where high ex- 
panses of unbroken wall surface are common. For complete infor- 
mation on this modern, permanent, firesafe Wall and Roof Con- 


E struction see Sweet's Files, or write for Catalogs No. B-52-A and B. 


f 
FLUSH, RIBBED, or FLUTED 
Over-all “U" Factor of Various Types is Equivalent THE Rk. CC. MAHON COMPANY 
to or Better than Conventional 16” Masonry Wall OO + eR. + TAGE ts SE Rene es 
a rerenrerrrmrrcien Manufacturers of Insulated Metal Walls; Steel Deck for Roofs, Partitions, and 
Permanent Concrete Floor Forms; Rolling Steel Doors, Grilles, and 
Underwriters’ Labeled Rolling Steel Doors and Fire Shutters. 
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@ NEW Construction compared 

with Gross National Product* 
(BILLIONS OF DOLLARS) 
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Four wheel Euclid tractor provides 
easy, positive steering, excellent 
maneuverability, and has ample 
power, traction and flotation for 
fast loading and travel on steep 
grades and soft fills. 


The “‘Euc” Scraper has a struck 
capacity of 15.5 cu. yds., 21 yds. 
heaped ...10 speed transmission 
.. 275 h.p. engine...top speed, 
loaded, 28.2 m.p.h. 


Owners in all parts of the country report that 
the Euclid Scraper with a heaped capacity of 
21 cu. yds., has outperformed other scrapers of 
comparable size on a wide range of jobs. As one 
leading contractor puts it, “The ‘Euc’ outhauled other 
scrapers, had less down time, and maintenance 
costs were about 50 per cent less.” After com- 
pleting a rush airport job, one with a wide variety 
of soils, another contractor stated, “We're glad 
that our choice was Euclid over all other makes 
of rubber-tired scrapers.” 


Because of fast, easy loading, high travel speed, 
good traction and flotation and excellent manev- 
verability, Euclid Scrapers move more loads per 
hour at more profit per load. Have your nearest 
Euclid Distributor give you complete information 
and job proved performance data on this Euclid 
Scraper—get more production at less cost! 


The EUCLID ROAD MACHINERY Co., cLEvELAND 17, OHIO 
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NEW CONSTRUCTION ACTIVITY 
@ Private Residential and Nonresidential Building * (MILLIONS OF DOLLARS) 
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INDUSTRIAL OTHER NON- PUBLIC NONRESIDEN- HIGHWAY SEWER AND CONSERVATION 
RESIDENTIAL* UTILITY TIAL BUILDING WATER & DEVELOPMENT 


* Includes commercial, institutional, and social and recreational building 
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Fully automatic and com- 
pletely flexible, this Johnson Transit-Mix 
Plant produces 24 different size and type 
batches of aggregates and cement for a 
commercial ready-mix company at Cov- 
ington, Ky. 


Dial on a 24-mix-selector panel provides 
for 2500-lb. or 3000-Ib. (per sq. in.) con- 
crete in 42, %4 and 1-yard batches. On 
each size batch there are four individual 
selections for 3, 4, 5 or 6-inch slumps. This 
makes it easy to change from one type of 
batch to another as needed. A “repeater” 
provides for continued automatic batching 
of any one selection for a pre-determined 
number of times. Operator simply sets the 
mix selector, sets the “repeater”, pushes 
the “start” button... and the plant weighs 
out batches fast, accurately. 


Plant is equipped with a 2500-lb. sand 
batcher . . . three 2500-lb. aggregate 
batchers for fine, medium and coarse ag- 
gregates ...a 2000-lb. water weigh batch- 
er... and a 2000-lb. cement batcher with 
dual fill valves for selecting two types of 
cement. All are fully automatic, and are 
controlled by the Central Dial Scale Unit 
with pen recording of the weight of each 
single-material batch. 


Check the increased efficiency you can get 
on your transit or central-mix operations 
with Johnson plants and accessory equip- 
ment. See your Johnson distributor, or 
write us. 


C.Ss. JOHNSON COMPANY 


CHAMPAIGN ° Koehring 
ILLINOIS Subsidiary) 


Main plant units consist of a Johnson 
200-yd. All-Welded Bin, with 4 aggregate 
compartments and a central cement tank 
ee a ed ee ee 
1032-bbi. storage silos and bucket eleva- 
tor for cement. Belt conveyor and bucket 
elevator system feeds aggregates to bin. 


BATCHERS * HOPPERS + SILOS + ELEVATORS * CHARGERS * CLAMSHELL, CONCRETE BUCKETS 
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1 -with 202 TRENCHLINER® 


With 30 digging feeds, Parsons wheel-type 202 Trenchliner digs 
up to 18% ft. per minute. It has 9 trenching widths from 13 to 
31 inches wide, depths to 6 feet for drainage, pipeline, Irriga- 
tion and utility trenching. Other 202 advantages: quick-change 
bucket fronts with cutting lips or “Tap-In’ teeth; 16 or 20-in. 
. crawler treads; gas or diesel engine. Tile box, chute optional. 
——os i Also: wheel-type 215 for special pipeline work; 3 ladder-types 








full crawler mounted; and rubber-tired utility-size Trenchliner. 


PARSONS Company, Newton, lowa <iosijirs 


Subsidiary) 


“ Central Dial Scale Control Unit 


on Johnson Transit-Mix Plant at Coving- 
ton, Ky., is complete with time and date 
stamp, relays, push buttons, lights, etc., 
for fully-automatic operation. Graphic 
recorder shows “full” and “empty” weight 
of weigh hopper to make sure a complete 
batch is weighed out on each material. 








"s 


NO BLOCKING ON GRADES with Koehring 205 
On grades as steep as 30%, there is no need to block the crawl- 
ers on this Koehring heavy-duty 205. Big friction brakes, con- 
trolled from the cab, securely hold both crawlers . . . provide 
necessary flexibility to cushion the brake assembly against any 
operating shocks. No blocking saves time on every job. For 
highest profit-earning value in excavators or cranes, it will pay 
you to see your Koehring distributor . . . check all 4 sizes . . . 
lift capacities up to 79% tons, dipper capacities up to 2% yds. 


KOEHRING Company, Milwaukee 16, Wisconsin 


x46 
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Barber-Greene 
ANGOW SERVICE DITEHER 


The Hydra-Crowd — hydraulic 
transmission of power to the 
driving wheels — allows the 
operator of the Runabout, with 
a twist of the wrist, to keep it 
going at top digging efficiency 
through varying soil conditions. 


SEND 
FOR BULLETIN! 


Send for Bulletin 705-A which 
describes completely all the 
advantages you gain when 
you use a Model 705-A Run- 
about Service Ditcher. 


finger-tip hydraulic control of crowding speed 
independent of bucket line speed 


The Model 705-A Runabout now features the Hydra-Crowd, which provides 
an infinite range of crowding speeds from 0 to 16 f.p.m., independent of 
bucket line speed. With its 15 m.p.h. road speed and Vertical Boom milling 
action — and new Hydra-Crowd control — the Runabout combines mo- 
bility and digging efficiency to make possible lowest cost per foot of trench 
in all digging conditions the year around. 





Outstanding Runabout Performance Features 
Year around operation Fastest digging in everything from 
5%", 7Y2", 102” cutting widths loam to coral rock 
down to 48” deep Instant stop—aquick reverse 
15 m.p.h. road speed Digs clean trench—no ramp to be 
Control of digging from cab dug by hand 
or ground One-man operation 











Barber-Greene, Aurora, Illinois 
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CONSUMERS’ PRICE INDEX 





For Moderate income Families in Large Cities 


(Formerly referred to as the “Cost of Living Index,” compiled by the Bureau of Labor Statistics) 


Tuis table indicates the average changes in retail 
prices of selected goods, rents and services bought by 
the average family of moderate income from December 
15, 1949 to February 15, 1952. 

They are presented here for use by employers who 
may wish to take these cost of living data into consider- 
ation when contemplating adjustments of wages based 
on increased living costs. 


1949 1950 


DEC. JAN. 
15 


Average 166.9 


The Bureau of Labor Statistics surveys 10 key cities 
every month and 24 other large cities quarterly. Prices 
are obtained on food, fuel, apparel, house furnishings 
Rental informa- 
tion is obtained quarterly only for all cities. 


and miscellaneous goods and services. 
The com- 
putations are based on the indexes for the years 1935-39, 
which are taken as the average of 100 points. 

1950 1951 1951 1952 


DEC. JAN. FEB DEC. JAN. FEB. 
15 15 15 15 15 15 


181. i838 189 187. 





Birmingham, Ala. 18 166. § 
Mobile, Ala. 

Los Angeles, Calif. 15 166.§ 
San Francisco, Calif. 

Denver, Colo. 164. 


Washington, D. C. 
Jacksonville, Fla. 
Atlanta, Ga. 
Savannah, Ga. 
Chicago, Hl. 
Indianapolis, Ind. 


New Orleans, La. 
Portland, Me. 
Baltimore, Md. 
Boston, Mass. 
Detroit, Mich. 
Minneapolis, Minn. 


Kansas City, Mo. 
St. Louis, Mo. 
Manchester, N. H. 
Buffalo, N. Y. 
New York, N. Y. 


Cincinnati, Ohio 


Cleveland, Ohio 
Portland, Ore. 
Philadelphia, Pa. 
Pittsburgh, Pa. 
Seranton, Pa. 


Memphis, Tenn. 


Houston, Tex. 
Norfolk, Va. 
Richmond, Va. 
Seattle, Wash. 
Milwaukee, Wis. 
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189 194.7 193. § 


184 190 190 


192.° 
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The J. W. Robinson Company's new Beverly Hills 
Department Store — built with Ceco Reinforcing 


Steel and Windows for truly modern design. 


In creating the J. W. Robinson Company's new 
Beverly Hills department store, the architects 
and contractors recognized the need for expert 
fabricating service on reinforcing steel and pre- 
cision in steel windows. Here Ceco’s 40 years of 
on-the-job experience offered unmatched facili- 
ties and Ceco’s windows met all requirements 


More and more engineers 
count more and more 
on Ceco for the best 


in building products. 


because they are manufactured on an engi- 
neering principle backed by research and con- 
stant in-the-field testing. 

Ceco detailed the drawings for the Reinforc- 
ing Bars, Welded Wire Fabric, Architectural 
Projected Windows and Security Windows and 
erected the windows. 

Here’s an example of how Ceco’s broad service 
benefits engineer, architect, contractor and 
owner—for they know “In construction products 
CECO ENGINEERING makes the big difference.” 


CECO STEEL PRODUCTS CORPORATION 
General Offices: 5601 W. 26th St., Chicago 50, Illinois 


Offices, warehouses and fabricating plants in principal cities 








Sidelights for Contractors 


By John C. Hayes, Legal Adviser 


Taxes 


Bureau of Internal Revenue. 
Both the House and the Senate have 
approved the President's plan for re 
organization of the Bureau, and the 
plan now has become effective. There 
under the present 64 collectors will 
be replaced by not more than 25 dis 
trict 
ice and with greater authority in the 
administration of the revenue laws. 


commissioners under civil serv 


Business Expense.—-T'he Supreme 
Court has allowed opticians to deduct 
as ordinary and 
expenses the payments 
made to doctors who prescribe the 
eyeglasses sold by the opticians. While 
the tax court and circuit court had dis- 
allowed such payments as contrary to 
public policy, the Supreme Court felt 
that such payments should not be dis 
allowed as they had not conflicted with 
any sharply defined national or state 
policies proscribing particular types 
of conduct. 


necessary business 


amount of 


Collapsible Corporation. Stating 
that a taxpayer has the right to choose 
which 
diminishes his tax liability, a district 
court has upheld the validity of a 
corporation which produced one mo 


a method of doing business 


tion picture and then was liquidated, 
the stockholders reporting their re 
ceipts from subsequent profits earned 
by the picture 
gains rather than as ordinary income. 


as long term capital 


The court refused to follow the gov 
ernment’s plea to disregard the cor 
poration and to treat it as a joint 
for tax purposes, the 
court concluded that the corporation 
had been doing business, even though 


venture since 


carrying on only a_ single venture. 
(The tax years here involved were 
1945 and 1946, prior to the effective 
date of the present Internal Revenue 
Code provision designed to preclude 
the use of a temporary corporation to 
convert ordinary 
term capital gain. ) 


income into a long 


Family Partnerships._-The Bureau 
of Internal Revenue published 
a mimeograph clarifying its position, 
for taxable years beginning prior to 
January 1, 1951, the 


has 


on recognition 
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of family partnerships in which capi 
tal is a material income-producing fac 
tor. The ruling discusses at length 
a number of aspects of the problem 
and gives the bureau’s views thereon. 


Sickness Benefits.—Although Sec 
tion 22 (b) (5) of the Internal Reve- 
nue Code excludes ‘from taxable in- 
come amounts received through acci 
dent or health insurance or under 
workmen's compensation acts as com- 
pensation for 
sickness, a district court refused to 
exclude payments to an employee 
where such benefits were not part of 
and the 
right to 
amount should the em 
ployer refuse without cause to pay. 


personal injuries or 


the contract of employment 
employee had no enforceable 


recover such 


Transportation Tax.—A_ circuit 
court has held that the tax on trans 
portation of property is not applicable 
to moneys paid by a manufacturer 
to truckers for work done within its 
premises, consisting of loading wood 
from a pulp mill reserve stack, truck 
ing it to railroad cars, unloading the 
trucks and putting the lumber on the 
cars. (Not involved, of course, was 
the provision in the 1951 Revenue 
Act expressly excluding from such tax 
the transportation of material exca- 
vated in the course of a construction 
project and transported to any place 
within or adjacent to the project.) 

Expense Records.._In several re 
cent cases, the tax court has empha- 
sized the rule that claimed business 
expense deductions must be substan 
tiated by records to be deductible in 
full. Where supporting details are 
not available for presentation to the 
bureau or the court to satisfy ques 
tions raised by the Commissioner, the 
taxpayer may expect to have the de 
ductions disallowed at least in part. 
However, where expenses are incurred 
partly for business and partly for per- 
sonal purposes, as perhaps in opera- 
tion of a car, the tax court has held 
that inability to the exact 
amount of the expense that is prop 
erly chargeable to business expense 
does not justify disallowance of the 
entire amount if 
tion can be upheld. 


prove 


a reasonable alloca- 


Public Contracts 


Liquidated Damages.—Where th: 
government terminated a construction 
contractor's right to proceed, after 
the prescribed completion date, and 
awarded a contract to another 
builder, the Comptroller General held 
that the contractor nevertheless 
not relieved from liability under a 
specific provision in a 1944 contract 
providing liquidated damages for each 
day’s delay until the government could 
procure completion of the work by an 
other contractor. 


new 


was 


Cost-Plus Contract. The expenses 
of a cost-plus-fixed-fee contractor in 
curred in holding its annual meeting, 
such as for soliciting proxies and 
printing and mailing reports, are not 
reimbursable the Comptroller 


General has ruled, since not incident 


costs, 


to and necessary for the performance 
of the contract 


Contract Settlement..\ 
court held that a contrac 
tor's appeal from a determination of 
a contracting agency under Section 
13(b)(2) of the Contract Settlement 
Act is not entitled to a jury trial but 
is to be decided by the court itself, as 
the question is one of fair compensa 
tion the claim rather 
than of damages for breach of con 
tract. 


district 


has war 


on termination 


Contractor’s Delay... A govern 
ment contractor whose delay in per 
formance is caused by his supplier's 
inability to get under de 
tense orders is not relieved by Section 
707 of the Defense Production Act 
from liquidated damages for the de 
lay. 


priorities 


In so deciding, the Comptrolle r 
General this interpreta 
tion upon the statutory terminology 
that shall be held liabl 
for damages resulting from “his com 
pliance” with a 
under the act 


based strict 


no person 


regulation issued 


Renegotiation. 
been 


Regulations have 
the Renegotiation 
Board outlining the procedure to be 
followed by itself and 


boards in handling renegotiation cases. 


issued by 


its regional 
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Wer 
BUDA 2222-4 


Finan i ead 
S555 


son MEAPED LOADS... 
REA. HIGHER SPEEDS 


al Ff 


) ped 


att TULL} 


Power your earthmoving equipment with the new 
Buda Dyna-Swirl Diesels and increase production 
of your “pay-off” units up to 25%. 

Buda Diesels give you 15-20% extra power to 
haul heaped loads— 10-15% extra torque to / 185] - 
make faster round trips... factors that add up 
to more profits on every earthmoving job. 8D (rae $80) 84g 

Ask your Buda Distributor for all the facts 84. 
today. Write for Bulletins and data. The 
Buda Company, Harvey, Illinois. 


BC-9 
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EDITORIALS 





Advance Planning 

A SENSIBLE approach, along lines recommended by 
the industry, has been taken by the Defense Production 
Administration and National Production Authority in en- 
couraging the advance planning of construction projects. 

A review of the objectives toward which he has worked 
was given to the A.G.C. 33rd annual convention by Frank 
R. Creedon, NPA Assistant Administrator for Facilities 
and Construction. One of his objectives was to announce 
and to give approvals to projects which had been deferred 
so that they could be planned in advance and started when 
materials would become available. 

Official announcement of the DPA policy was made last 
month by Administrator Manly Fleischmann, who stated 
in part: 

“DPA has completed a study of the material require 
ments of the military and industrial expansion programs 
for the balance of the year. It appears that the heavy 
requirements of the industrial expansion program will 
reach a peak in the second quarter of this year and will 
thereafter decline. Accordingly, there will be more ma 
terials, particularly structural steel, available in the third 
and fourth quarters for less essential industrial projects, 
commercial buildings such as office buildings, stores, ete., 
and for public works construction including highways, 
schools and hospitals. 

“Because of the long lead-time required for the planning 
and engineering of construction projects, we are making 
the announcement of the availability of materials at the 
present time, even though the exact amounts available 
cannot be precisely stated. I hope that individuals and 
companies interested in the construction of projects will 
now begin active planning work on such projects and 
file CMP applications for materials for the third and 
fourth quarters. 

“A substantial number of new starts will be authorized 
for the third quarter, and materials will be allocated for 
that quarter. Permits to commence construction will be 
granted for an additional number of projects, and_ if 
materials are not available for the third quarter, advance 
allotments for the fourth quarter will be granted at the 
present time so as to permit complete assurance that the 


project can be carried on.” 


THE AMERICAN Institute of Steel Construction has 
written to 10,000 architects, engineers, designers and 
others, stating, “The time has come for you to begin 
planning non-defense industrial, commercial and institu- 
tional construction projects involving fabricated structural 
steel. 

“Recent government action to ease restrictions on many 
kinds of non-defense construction projects has confirmed 
the repeated statements of fabricators that by the third or 
fourth quarter of 1952 there will be ample plant capacity 
At the same 


time, the structural steel supply situation shows definite 


to handle additional business of this nature. 
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signs of improving. A prolonged steel strike would change 


the picture. Steel bars are expected to continue in short 
supply for some time, according to DPA. 

“In view of the lead time required before fabrication 
can actually begin, it is not too early now to start working 
drawings for projects which you have had to shelve because 
of restrictions.” 


A.G.C. 


“strongly recommends to government agencies that con 


The resolution adopted by the convention 
trols over construction activity be relaxed and abolished 
as soon as possible consistent with national defense needs, 
and that their intentions to remove controls be announced 
to encourage the advance planning of needed projects . . . 
that all public and private potential investors in construc 
tion, for their own benefit, carry on the planning of proj 
ects now so that construction can be undertaken when con 


ditions permit.” 
Health and Welfare Plans 
A PROBLEM of countless complexities was placed on 
Wage 


Stabilization Board approved the Construction Industry 


the construction industry last month when the 
Stabilization Commission's health and welfare policy for 
construction. 

General contractor representatives on the CISC opposed 
adoption of the policy, but were outvoted 10-2 when repre 
sentatives of the specialty and subcontractors joined the 
public and labor members of the government commission. 

The policy provides that, under regulations yet to be 
adopted, CISC will permit employers to pay 7.5¢ an 
hour in addition to authorized wage increases to approved 
health and welfare plans. 

The general contractor representatives stated in their 
dissent that “It is not our intention to prohibit or retard 
the natural or reasonable development of local programs 
when inspired by only local bargaining groups. But we 
doubt that the national government should throw its weight 
into the issue in such a way as to actually inspire from 
a national level the adoption of programs local bargainers 
may not yet be ready for.” 

The 33rd annual A.G.C 


expressing “vigorous opposition to actions by any federal 
£ ; A 4 


(Text is printed on Page 48. 


. convention adopted a resolution 


agency which help to promote the establishment of health 
and welfare funds in construction through the exercise 
of powers intended only for the purpose of wage stabiliza 
tion.” 

Innumerable complexities will be encountered by local 
bargaining groups in attempting to adopt plans which will 
fit the needs of their communities, which will prevent the 
funds from becoming bankrupt, and which will safeguard 
the funds that are collected. 

Great care and patience will be necessary for the 
negotiators so that the plans which are adopted and the 
funds which are accumulated are of benefit to construction 
workmen, and so that they do not turn into disastrous 


scandals. 
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SYMONS FORMS wn STEEL RIBS 








FOR HIGH WALLS ~ FAST POURS 


For pouring concrete walls with pressures of 650 to 1500 
pounds per square foot, we recommend Symons *;4” Ply- 
wood Forms reinforced with steel ribs every 12”. These 
heavy-duty forms allow the use of additional ties where 
the pressure is greatest. 





Strength is combined with speed. Setting-up and strip- 
ping are finished in half the time due to the Symons Form- 
ing System of securing forms and ties in one operation. The 
life of the forms is increased many times due to reinforce- 
ment of vital parts. The forms are adaptable for all types 
of jobs. Being modular, the forms may be combined verti- 
cally and horizontally for any height. 

Weight of forms averages five pounds per square foot 
allowing one man to easily carry any panel. 

The Symons Clamp & Manufacturing Company will 


ae . , . ‘ e . me R Sears Roebuck Store, Chicago, Illinois 
a ‘sectsging form lay out for your next job without ¢ harge James Stewart Corporation, General Contractor 
Send in your plans. Gateway Engineering Co., Concrete Contractor 


Forms may be rented with rentals applying on the 
selling price. 


_$>- Syms... 


CLAMP 7. MFG. COMPANY | | 


4259 West Diversey Avenue Chicago 39, 


} 
i 
} 
| 


Illinois 
Please send me the items checked: Dept. D2 


Cc Information regarding Symons Panel Forms 


ia Information regarding Column Clamps, Shores, Bor Ties 


City init 


an epanenen = ae ae wee want 


beer ae ae er ea eran we meme 
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» THE 33RD annual convention of 
The Associated General Contractors 
of America acted on many problems 
vexing the industry during its heavily 
attended Feb. 25-28 in De 
troit. It was attended by 1,000, rep 
resenting the more than 6,100 leading 
construction firms from every state of 
the Union and Alaska which are mem 
bers of the association. 


sessions 


The convention capped “the busiest 
12 months” in the history of the asso 
ciation as the A.G.C. stayed in the 
forefront of the construction industry 
in dealing with problems of the mobili 
zation program and keeping its. mem 
bers accurately 
formed. 


and promptly — in 


EEE EEE 


Special Features Elsewhere 

Texts of Resolutions 

President's Address 

1952 Officers Installed 

Labor Committee Report 

Public Relations Report 

Heavy-Railroad Division 

Building Division 

Highway Division 

Accident Prevention Report 

Apprenticeship Report 

Secretaries’ Council 

Problems the conven 
tion included advance planning, con 
struction and credit controls, the U.S. 
Supreme Court's decision in the Wun 
derlich case, federal-aid for highways, 
contract renegotiation, wage stabiliza 


acted on by 


tion, force account work, separate con 
tracts, alternate and bids, 
surety bonds, accident prevention, ju 
risdictional disputes, and valley au 
thority legislation. 


designs 


As the convention opened, it had 
before it for consideration these re- 
sults of a survey of current conditions 
and prospects for the first half of 
i952, conducted by the A.G.C. just 
prior to the meeting: 

A “spotty” situation existed in total 
activity due to construction controls, 
with busy on defense 
related projects and others approach- 
ing almost complete idleness. 

New the planning 
boards were slowing down due to hesi 


some areas 


projects on 
tancy of investors to plan in the face 
of uncertainties over controls, threat 
ening a progressive idleness, particu 
larly in commercial and _ institutional 
building and highway construction as 
current work is completed. 

Many projects considered urgent to 
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33rd A.G.C. Convention Caps 
Association’s Busiest Year 


@ Contractors Act on 


Many Current Problems 


e 1,000 Attend Successful Detroit Meeting 


communities—-especially buildings and 

major highway and bridge structures 
were not able to proceed. 

other 


Construction materials 


controlled 


than 
materials were generally 
reported abundant, and even steel was 
reported plentiful in some areas. 

Labor supply was reported plenti 
ful, with idleness in some areas. 


New Officers Installed 


Arthur S. 
Construction 


Horner, A. S. Horner 
Co., Denver highway 
heavy organization, was installed as 
1952 president, succeeding Glen W. 
Maxon, Maxon Construction Co., Day 
ton, Ohio. 

C. P. Street, McDevitt & Street Co., 
Charlotte, N. C. building firm, suc 
ceeded Mr. Horner as vice president. 

Past President William Muirhead, 
Durham, N. C., was re-elected secre 
tary-treasurer. 

H. EF. Foreman, Washington, D. C., 
is managing director. 

Officers elected to head the three 
occupational divisions of the associa 
tion are: 

Building Contractors’ Division: W. 
Murray The Werner Co., 
Shreveport, La., chairman, succeeding 
H. C. Turner, Jr., Turner Construc 


Werner, 


tion Co., New York City; and Frank 
I’. Burrows, Williams & Burrows, Inc., 
Burlingame, Calif., vice chairman. 

Highway Contractors’ Division: F. 
W. Heldenfels, Jr., Heldenfels Bros.., 
Corpus Christi, Tex., chairman, suc 
EB. J. Maupin, Jr., Dodge 
Construction, Inc., Fallon, Nev.; and 
P. M. Thornton, Thornton Construc 
tion Co., Hancock, Mich., vice chair 
man. 


ceeding 


Railroad 
Edward P. 
Co., 
chairman, succeeding 
Heller, Drake & 
Piper, Inc., Minneapolis; and Chester 
W. Cunningham, Condon-Cunningham 
Nebr.. 


Heavy Construction and 
Contractors’ Division: 
Coblentz, MeLean 


Baltimore, 


Contracting 


George Johnson, 


Co., Omaha, vice chairman 


President Maxon 
the 


dent Maxon said the association must 
fight 


In opening convention, Presi 


continue its for the principles 


of free, competitive enterprise 
Referring to the growth of govern 
ment by 


regulation and “administra 


tive law,’ Mr. Maxon said responsible 
that they 
don’t like 
ean change them, but at the 
time we 


general contractors realize 


“must live with things we 


until we 


same must continue to fight 


Managing Director H. E. Foreman (left) confers with 1952 officers, in the usual 


order, Vice President C. P. Street, President 


Treasurer William Muirhead. 


Arthur S. Horner, and Secretary- 
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for the fundamentals of free, 


tive enterprise 


competi 


Managing Director Foreman 


Foreman, in 
report to the 
meeting, pointed out that the nation is 
“dual 
and civilian, 
“It is hard to tell 
ind the other begins.” he noted, in cit 


Managing Director 


presenting his annual 
operating in a economy ——de 
tense 


where one ends 


ing the unusual problems confronting 
the industry. 

(As an example of general contrac 
in defense, he reviewed the 


tors part 


organization of the 76 reserve army 
construction units under sponsorship 
and branches of the 


., two of which are in Korea and 


of chapters 
A.G.A 
others are on active duty elsewhere 
see page 60). 


stated that 


work has 


Mr. Foreman’s 
Nore 
complished by the association during 
the past 12 


re port 
productive been ac 
months than in any pre 
vious vear of its history 

Mr. Foreman’s report was printed 


in full in the March ConstrrucrTor. ) 


Welcome to Detroit 


Charles H tichert, president of 
the Detroit ¢ hapte r of the A.G.C., on 
behalf of the host chapters welcomed 
members at the opening session. He 
noted the part 
plays in the construction industry with 
its contribution of the 

Mr. Richert pointed out how the 
extensive use of the 


important Michigan 


automobile. 
automobile has 
brought about the construction of good 
roads, changed methods of transporta 
tion, retail merchandising and housing. 
Che development of the internal com 


HOSTS—Detroit hosts, shown above, left to right, are Charles H. Richert, pres- 
ident of the Detroit Chapter; Mayor Albert E. Cobo, and Leo P. Richardson, gen- 


extended to 
many types of construction equipment, 
too, he added. 

Mr. Richert compared the present 
with the last one held in 
Detroit in 1933 when only 57 dele- 
gates attended. He recalled that it 
took “stout hearts” to work out of the 
added, 


“industry and construction eventually 


bustion engine has been 


convention 


depression situation, and he 
led the way and now you come here 
almost 1,000 strong.” 

Mr. Richert then introduced De 
troit’s mayor, Albert E. Cobo who told 
members of two mammoth highways 
under construction which, when com- 
pleted, will crisscross the city, cutting 
it into four parts. The cost of this 
project will be $180 million, to be paid 
partly by the state, and the 
city. 

Mayor Cobo described — the 


city’s slum clearance plans, and those 


county 
also 


for the partially completed civie cen 
ter developme nt. In addition to Me 
Hall recently 
said, Detroit is building a city-county 
building and the Ford Motor Car Co. 
is constructing a public auditorium 


morial completed, he 


nearby. 
Dispersion and Planning 
Modified 


facilities, the 


dispersion of industrial 
Point 4 
proposed unemployment relief legis 
lation were the subjects of a talk to 
the convention by Willis H. Hall, see 
retary of the Detroit Board of Com 
merce. 


Program and 


Mr. Hall, who had been chairman of 
the Regional Planning Commission in 
Detroit, hit the theory of building 
plants ‘‘on the plains and_ prairies”’ 


\ 
1) 


eral chairman of the Convention Committee. 
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with their attendant housing and util 
ity problems. 
‘*Recently—within the 
months—we have finally 
the National Security Resources 
Board that we can have industrial dis 


past 12 
persuaded 


persion within a 15 to 20-mile area in 
and around great 

industrial 
with 
much safety as 
the industrial 
dispersion into 


areas 
just as 


the prairies and 
plains,” Mr. Hall 
“That is a 
significant 


said. 


change in na 
planning 
been 


Willis H. Hall 


tional 
that 
brought about by the activities of in- 
dustrial realtors, public utility plan 
ning people, industrial 
railroad 
construction industry.” 


has 


planning 


people, engineers and the 


He suggested that general contrac 


tors have “a great opportunity” to 


help develop around the 
world under the Point 4 Program and 


raise their standards of living through 


countries 


private enterprise. 

Mr. Hall, who had testified before 
Congressional committees regarding 
the unemployment situation in Detroit, 
attacked proposed legislation for in 
aid to 


unemployment as “part of the socialist 


creased persons in centers of 


program-—to socialize America by na 
tionalizing unemployment.” 

“rugged 
said, “You 
more guts and more courage to stand 


contractors 
individualists,” he 


Terming the 


have 


up and face conditions as they are 
today than any other collective group 
of people that I know.” 


American Principles 

D. A. Huley, president of the 
United States Chamber of Commerce 
and of the Lone Star Gas Co., Dallas, 
told the convention that “millions of 
Americans have bought the idea that 
centralized authority is harmless to 
freedom.” 

He saluted the construction industry 
for “its diligence in today’s cause of 
into the 


balance between freedom and 


freedom” and its “insight 
delicate 
coercion that all of us could profit by.” 

Mr. Huley pointed to the growth 
of “an (See 


oversize government.” 


digest on page +4.) 


Automobiles and Highways 
A. vanderZee, Chrysler Corp. vice 
president in charge of sales, outlined 
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Architect Vernon A. Moore says: 


“We picked Truscon Steel 

Building Products for the 
extremely modern requirements 
of the Norfolk Airport Building.” 























Modern projects such as the new Norfolk (Va.) 
Airport Building illustrate the architectural distinction 
and the operating efficiency possible with 

Truscon Steel Building Products. From one single 
source, Architect Vernon A. Moore was able to 

specify and secure delivery on Truscon Series 46 Double- 
Hung Steel Windows, Truscon Architectural 
Projected Steel Windows, Truscon Intermediate 

Steel Windows, Truscon Donovan Steel Windows, 
Truscon “O-T” Steel Joists, and Truscon 

Steeldeck Roofing. Doyle and Russell, Contractors, 
erected this magnificent new structure. 





See “SWEET’S” for complete details 

and specifications on all Truscon 

Steel Building Products, or write 

for illustrated literature. 

sake 6° SANIT TRUSCON® STEEL COMPANY 


PRODUCTS 1100 Albert St., Youngstown 1, Ohio 
Subsidiary of Republic Steel Corporation 


TRUSCON a name you can build on 
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is made with 


DURAPLASTIC, 


the cement that gives a more workable mix 


yet costs no more 


High atop a 100-foot grain elevator in Grand 
Forks, N. D., the concrete walls of this one- 
story building were cast flat—then tilted up 
into position. For this new technique, the build- 
ers specified a time-tested material — Atlas 
Duraplastic air-entraining portland cement. : : ' General Contractor 
They already had proof of Duraplastic’s m Bn ees abbd 2 manganese tang 
performance— because the elevator below was ' 4 : 
also Duraplastic-made! The increased _plas- seis eae m ° Sub-Contractor 
ticity and cohesiveness of Duraplastic con- Coe | | Oe er Bees acai gern 
crete, which aids proper placement and helps sania anata 
to improve surface appearance, resulted in 
this neat slip-form job. 

For more than a decade, Duraplastic has 
made better concrete for all types of structural 
jobs. Yet it sells at the same price as regular 
cement and requires no unusual changes in 
procedure. Complies with ASTM and Federal pupapie JoB—Water arian 
Specifications. For descriptive booklet, write segregation are minimized by Dura 
Universal Atlas Cement Company (United _ plastic’s air-entrainment feature 
States Steel Corporation Subsidiary), 100 Park @"4 resulting concrete is fortified 
Avenue. New York 17. N. Y. against the effects of freezing-thaw 


ing weather ‘ e armies 

THE MIX SHOWS. There’s an im 
portant difference when the mix is made 
with Duraplastic cement. Less mixing 
water is required for a given slump, yet 


the concrete is more plastic, more uni 
form and easy to place. 
4 
Gi 


AIR-ENTRAINING PORTLAND CEMENT 





OFFICES: 
Makes Better Concrete at No Extra Cost Albany, Birmingham, Boston, Chicago, Dayton 
Kansas City, Minneapolis, New York, Phila- 


lelphia, Pittsburgh, St. Louis, Waco. 





**THEATRE GUILD ON THE AIR Sponsored by S. Stee! Subsidiarie 
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the construction and automobile 
industries worked hand in hand, and 
attacked the 
tion of the auto industry and highways 
by defense officials. 

Hitting “unrealistic allocations,’ he 
said his industry could help expand 
the nation’s military capacity without 
tearing down the intricate productive 
structure required for essential civilian 
goods, if permitted to do so. (Digest 
begins on page 41.) 


how 


“non-defense”’ classifica 


National Defense Construction 


Lt. Gen. Lewis A. Pick, Army Chief 
of Engineers, described the $3 billion 
Army and Air Force construction mis 
sion that will encircle the globe, and 
forecast that contract will 
reach a peak by late summer. The 
Corps is handling about $820 million 
of construction for the Army and 
about $1,650 million for the Air Force. 
(More details on the problems of the 
Engineers’ vast program will be found 
on page 59.) 

Rear Admiral Joseph F. Jelley, 
chief of the Navy's Bureau of Yards 
and 


awards 


Docks, expressed determination 
to hold the line on competitive bidding 
in the Navy's #800 million program 
as a part of its “economy watchword.” 
Most of this work will be awarded in 
the next few months, he said. (More 
on Admiral Jelley’s remarks is printed 


on page 58.) 





In Memoriam 
The 33rd A.G.C, 
paused to honor the memory of 


convention 


members who died during the pre 
ceding year. 

Special memorials honored Past 
Presidents Anton E. Horst and 
Harry A. Dick. 

Mr. Horst, whose home was in 
Medford Lakes, N. J.. was the 12th 
president of the association in 1930. 
1952, at the 
construction 


He died on January 5, 
age of 66, ending a 
career which received international 
recognition. 

Mr. Dick the 26th A.G.C. 
president in 1945. Until his death 
on Nov. 9, 1951, at his 
Portland, Ore., he had been a lead 
ing figure in the 
dustry of the Pacific Northwest. 

The convention also expressed 


was 
home in 


construction in 


the association’s sense of loss over 
the deaths of members during the 
year and instructed the national 
office to inform their families of its 
action. 
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Affiliated Units Praised 


Pick praised chapters and 
branches of the A.G.C, for their “mag- 
nificent job” in organizing 76 reserve 
construction units in the Army Affil 
iation Program. 

Twenty-one now are on active duty, 


Gen. 


of which 17 have completed training, 
and 12 have been or will soon be de- 
Two are 
(More details on page 60.) 


ployed to overseas areas. 
in Korea 


Controls Panel 


The current construction controls 
program was described by Frank R. 
Creedon, National Production Author 
ity assistant administrator for facili 
ties and construction, and John ‘L. 
Haynes, director of NPA’s Building 
Materials Division. 

Mr. Creedon 
non-defense 


indicated controls on 
construction will relax 
with an expected improvement in the 
steel supply—especially in the third 
and fourth quarters of 1952. (Details 
37.) 

Mr. Haynes reported most building 
materials will be in good enough sup 


on page 


ply to support more than $27 billion 
this year, but 
forecast a continued “‘shift’” in types 
of work. Copper may turn out to be 
the real limiting factor in construction 
volume, he ( More 


in new construction 


said. details on 
page 38.) 

Thomas G. Letchworth, chief of the 
Construction Section, Building Mate 
Branch of the Office of Price 
Stabilization, reviewed the considera 
tions entailed in compiling Ceiling 
Price Regulation 93, 
struction. (Details on 


rials 


covering con 
kl.) 


page 
Construction to Beat Inflation 
Bertram D. Tallamy, president of 
the American State 
Highway Officials and Superintendent 
of Public Works for New York State, 
outlined how an expanded private con 
struction could build 
more business and help avoid inflation. 
Pointing out that 
to everyone in the 
private enterprise system,’ Mr. Tal 
lamy both public and private 
funds can be prudently spent for con 
struction and that “a dollar spent this 
way, even 


Association of 


program now 
construction 
‘gives confidence 


said 


a 50-cent dollar, is one of 
the soundest investments that can be 
made today.” 


o 


(See page 72.) 
Seeks Taft-Hartley Change 
Richard J. Gray, of Washington, 
D. C., president of the A.F.L. Build 


ing and Construction Trades Depart 
ment, asked A.G.C. support of S. 1973 


to correct certain inequities of the 
Taft-Hartley Act as they have been 
applied to the building and construc 
tion industry.” 

He advocated a “return to Ameri 
canism” in government, touched on the 
ill effects of the Supreme Court deci 
sion in the Wunderlich case, and at 
tacked administration of construction 


controls. More details on page +9.) 





Membership Passes 6,000 





Growth of the association last year 
all-time high of 6,105 
members 118 chapters, with 
A.G.C. representative organizations 
now covering every state in the nation, 
the Membership Committee reported 

Chairman Fred 1. Rowe, Columbus, 
Ohio, reported a net gain of 328 new 
members last year as compared with 
266 total 
bership of 5,777 in 1950. 

Membership growth in New Eng 
land gives the association either chap 


reached an 
and 


new members and a mem 


ters or representative units in every 
state for the first time. Last summer 
the A.G.C. of Maine was organized by 
heavy, highway and building contrac 
tors, with an executive secretary and 
headquarters in Augusta. Last fall 
a group of similar contractors in Ver 
mont enrolled in the A.G.C. of Ver 
mont and is having its affairs tem 
porarily administered by the execu 
tive secretary of the A.G.C. of New 
Hampshire. 

Four other new chapters which were 
chartered or else advanced to the point 
of almost certainly being chartered are 
the Upper Peninsula of Michigan 
Chapter, the Florida Central East 
Coast Chapter, the El Paso Chapter, 
and the Youngstown (Ohio) Chapter 
Growing interest for new chapters has 
been shown in Ohio, New York and 
Kentucky. 

The Cashman Trophy was awarded 
to the Carolinas Branch for outstand 
ing membership growth in 1951 by 
J. L. Ewell, Lakeland, Fla., vice 
chairman of the Membership Commit 
tee. The branch won the award previ 
ously in 1948. 





Future meetings of the A.G.¢ 


Mid-Year Meeting, Governing and 
Advisory Boards, The Greenbrier, 
White Sulphur Springs, West Virginia. 


34th annual convention, Miami, 


’ Florida, March 23-28, 1953 


35th annual convention, Hotel Stat 
ler, Los Angeles, February, 1954 
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Horner Talks on Legislation 


Contracts and Specifications 





Phe A.G.C 
in the eyes of Congress by the 


has maintained its pres 
tige 
straightforward fac 
tual 


the general contractor, in particular, 


presentation of 
information on matters affecting 


and the construction industry, in gen 
eral, President-Elect Arthur S. Hor 
ner, chairman of the Legislative Com 
mittee, told the annual convention, 
“The association has gained its pres 
tige by attempting to maintain an ob 
jective point of view and testify ob 
jectively on legislative matters, rather 
than high pressure tac 
” Mr. Horner declared. ““We have 


never engaged in high pressure meth 


engaging in 


tics, 


ods, and I hope we never will 


Praises Staff Work 


He praised “the 
of the 
legislative 


outstanding job” 
association's staff in following 
matters in Washington, 
commenting that neither the chairman 
the members of the Legislative 
Committee expected to fol 
low trends in Congress as they deve lop. 

Mr. Horner commented briefly on 
the danger of valley authority type of 
legislation, the for 
highway appropriations, and the re 
tention of the 


nor 
could be 


need increased 


force account limitation 
in Bureau of Reclamation appropria 
tions, 

We are advocating larger appro 
priations for highways, not just to 
catch up with the needs alone, but to 
just try to offset as far as possible the 
rapid obsolescence of our present high 


way system,” he declared. 


Wunderlich Case Discussed 


At Mr. Horner's invitation, Manag 
ing Director H. | 
fully the 
legislation to 


Foreman described 
association's efforts seeking 
offset — the 
Courts November 
W unde rlich case, 
that in 


can be no 


Supreme 
decision in the 
which in effect ruled 
the re 
courts in 


government contracts 
recourse to. the 
disputes over findings of fact unless 
part of thre 
could be proved 

Mr. Foreman 
taken the 


corrective 


fraud on the government 
A.G.C, had 
campaign for 
that 
needed 
the July political conventions. 

Mr. 


posed highway 


the 
the 
legislation, and 


said 
lead in 
Con 
action before 


gre ssional was 


Foreman also discussed pro 
legislation, reviewing 
before Congressional 


federal aid, and the 


his testimony 
committees on 
recent tax laws. 
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Proposed Renegotiation Board reg 
ulations did not contain class exemp 
tions applicable to the construction in- 
dustry as contemplated by Congress 
nor do they consider the contractor's 
whole business when considering prof 
its and Atkinson, 
San Francisco, chairman of the Con- 
Specifications 


losses, George H. 
tract Committee, re 
ported to the convention. 

In Congressional hearings before 
Mr. Atkinson 


said, it was more or less expected that 


the law was passed, 
work let by competitive bidding prior 
to Korean hostilities along with the 
civil work program of the Army would 
be eliminated from renegotiation. As 
it is now, he continued, certain Army 
civil work programs are under rene 
gotiation but similar programs with 
the Bureau of Reclamation are not. 
In the 
joint venture is negotiated as an en- 
tity. which means that if a contractor 
has business of his own and is in two 


second case, he said, each 


or more joint ventures, he might be 
on a suc 


while he is 


ordered to give back money 


cessful venture losing 
on others. 
“We feel it only fair that the man’s 


whole business be considered and that 


money 


individual ventures not be segregated 
and taken as something that have to 
stand on their own feet, win or lose,” 
he commented. 

Mr. Atkinson also reported that the 
subcommittee assigned to work with 
the American Institute of Architects 


has contributed many ideas toward a 
Revised Form of Contract. The 
committees working with the Bureau 
of Reclamation and the Bureau of 
Yards and Docks have established ex 
cellent relations, he said. 

The Wunderlich case has so clouded 
the relationship between contractors 
and the government, he reported, that 
the subcommittee on Standard Form 
of Contract is dormant at the moment. 

The committee opposed the govern 
ment’s holding the entire retained per 
centage when a construction job is 
90% to 95° completed, and being 
held up on some unfinished item by 
shortage of materials. 


new 





Market Development Report 





Several resolutions adopted by the 
A.G.C. convention were recommended 
by the Market Development Commit 
tee, headed by P. D. Christian, At- 
lanta. 

The committee urged increased ad 
vance planning by both public and 
private bodies and action by the gov 
ernment to relax controls as soon as 
possible and otherwise encourage such 
planning to avoid lags in construction. 

Relaxation of construction 
controls was advocated. 

Other recommendations opposed 
holding steel plant work within the 
steelworkers’ unions, and opposed the 
Corps of Engineers’ policy of asking 
bids on alternate designs. 

(Texts of resolutions are 
32-33.) 


credit 
also 


on pages 





Maxon Cites Growing “Administrative Law” 
@ Must Live With It Until We Can Change It, President Says 


(President Glen W. Maxon’s open- 
ing address to the 33rd A.G.C. conven 
tion follows, in part ) 


» YOUR 


and 


association, your officers 


your Governing and Advisory 
Boards, in facing their problems, have 
two distinct roads to travel. 

Often, the ditference between those 
two roads is so great as to cause con 
siderable controversy before we can 
determine exactly what we think about 
a problem. 

In the main, we do not wish to forget 
the basic principles upon which our 
nation was founded and those things 
government—the 


fundamental principle of competitive 


which we seek in 


enterprise upon which we depend for 
our living, and which we believe is 
responsible for the great progress of 
this United States of America, and 
for the tremendous development of 
our own organization. 

On the other hand, as our Legisla 
tive Committee and our staff and our 
officers have pointed out to you from 
time to time throughout the past year, 
there has been an increasing develop- 
ment in this country of so-called ad 
ministrative law, or regulation from 
administrative bodies set up under 
acts of ¢ ongress, 

I have no remedy to suggest, noth- 
ing to offer which might replace the 

(Continued on page 29 ) 
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The new 

MACOMBER 
ROOF TRUSS 
CATALOG 











“MACOMBER 
STEEL TRUSSES 


MACOMECR « INCORPORATED 
CANTON. ORIG 


Drop us a card. 


Here is a book of information on the engineer's 
approach to plant design — structural steel 
framing details to help you jayout your next 
steel building. 


It will not make much difference whether you 
have a Sales and Service Unit, Freight Ter- 
minal or Warehouse, Plant Facility or a Re- 
search Laboratory. This catalog of the most 


DESIGN 
DETAILS 
LIKE THIS 





LEANTO TRUSS COLUMN 
CONNECTION DETAILS 


wed Flom Preceding Pages 


modern steel framing details and load table 
will give you a workable approach to steel 
building techniques. 


Drop us a card stating what magazine you 
saw this announcement in and we will forward 
your catalog without obligation. As manufac- 
turers, we are sincerely interested in WHERE 
you see our Steel Building Products. 


STANDARDIZED STEEL BUILDING PRODUCTS 


MACOMBER - INCORPORATED 


CANTON, OHIO 


V BAR JOISTS ¢ LONGSPANS ¢ 
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(Continued from page 26 
necessity for administrative law. How 
ever, when regulations are promul 
gated under these circumstances, they 
must come out quickly. Very often 
they are not realistic, and your asso 
ciation must therefore follow as 
closely as possible on the other side 
of the question—that is, how to live 
under those regulations until they are 
modified. 


Keynote of Meeting 


Sometimes, when you come to these 
conventions and to Board meetings, 
you may feel that the association is 
acquiescing with the regulations that 
you don't like, and with the promulga 
tion of philosophies of government 
which you don’t approve. But re- 
member that you have two channels 
of operation: You can fight some- 
thing you don’t like to the last ditch. 
Yet, at the same time, you want some 
one to tell you what is the best road to 
follow to keep the payroll going until 
you can change those things. 

I think that should be the keynote 
of this meeting. 

We are two-minded. We are going 
to have to live with the conditions we 
have until we can change them. At 
the same time, we must continue and 
increase our fight to change these 
things in which we don’t believe, and 
which we know are not realistic. 

Throughout the past year as your 
president I have had the pleasure of 
visiting many of the chapters over the 
nation. Mr. Foreman, Mr. Marshall 
and other members of the staff have 
traveled to many places and talked to 
many of you and listened to your prob- 
lems. We have had the opportunity 
of gaining inspiration from you, and 
it has been a pleasure. I am happy to 
be able to tell you that I have not re 
gretted one single minute of the in 
tense work which we have had all the 
year, and I don’t know of anything 
which would have been more instruc 
tive and more beneficial personally to 
me. I am under obligation to you for 
that opportunity. 


Association Staff Experienced 


Now, as to the operation of your as- 
sociation and the details of what we 
have attempted to do to carry out 
your wishes, I am going to ask Mr. 
i close 
touch with perhaps one of the most 
experienced trade association staffs 
in Washington—I think the most ex 
perienced in our line of business. They 
are experts. 


Foreman to speak. He is in 
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A.G.C. Installs 1952 Officers at Convention 


@ Horner, Street Head Slates; Advisory Board Named 


» ARTHUR S. HORNER, A. S. 
Horner Construction Co., Denver, as 
sumed the presidency of The Associ 
ated General Contractors of America 
at the 33rd annual convention in De 
troit with C. P. Street, McDevitt & 
Street Co., Charlotte, N. C 
i952 vice president. 

Past President William Muirhead, 
Muirhead Construction Co., Durham, 
N. C., was re-elected secretary-treas- 
urer for this year. 


.. as the 


Executive Committee Named 

The 1952 Executive Committee, ap- 
proved by the Board of Directors, is 
as follows: 

President Horner; Vice President 
Street; Division Chairmen W. Murray 
Werner, Shreveport, La., F. W. Held 
enfels, Jr., Corpus Christi, Texas, and 
Edward P. Coblentz, Baltimore; and 
Glen W. Maxon, Dayton, Ohio; Walter 
L. Couse, Detroit; Adolph Teichert, 
Jr., Sacramento, Calif., D. W. Winkel- 
man, Syracuse, N. Y.; A. S. Mac- 
donald, ‘Tacoma, Wash., John Mac 
Leod, Paramount, Calif.; and Arthur 
H. Wells, Chicago. 

Change in Directors 
directors in 
listed 
on page 50 of the February Construc- 
ror. In addition, there are the fol 
lowing changes: Howard H. Sturdy, 
Pittsburgh, replaces S. L. Fuller in 
District 11, Pennsylvania, who re- 


The newly-elected 
stalled at the convention were 


tired; N. B. O'Connell, Boston, ap 
pointed to replace Roy B. Rendle, who 
died, in District 12, Massachusetts. 


Advisory Board Members 


New Advisory Board Members are: 

Frank F. Burrows, Burlingame, 
Calif.; C. W. Cunningham, Omaha, 
Nebr.; P. M. Thornton, Hancock, 
Mich.; A. L. Atherton, Seattle; George 
H. Atkinson, South San Francisco; 
Ellis W. Barker, Salt Lake City; Al- 
bert D. Blakeslee, New Haven, Conn.; 
H. Guy Campbell, Towson, Md.; O. 
W. Collins, Port Arthur, Texas; L. A. 
Davidson, Lansing, Mich.; Morris De 
Witt, Poplar Bluff, Mo.; N. K. Dicker 
son, Jr., Monroe, N. C.; G. B. Ford, 
Dyersburg, Tenn.; E. P. Forrestel, 
Akron, N. Y.; Ben C. Gerwick, San 
Francisco; H. H. Hall, East St. Louis, 
Ill.; Ira H. Hardin, Atlanta; D. A 
Harmon, Oklahoma City; J. A. Hen 
derson, Winona, Minn.; V. N. Holder 
man, Columbus, Ohio; G. W. James, 
Ruston, La.; Carl B. Pitts 
burgh; Thomas H. Joyce, Jr., Spring 
field, Ill.; J. A. Kelly, Nashville; M. 
RB. Killian, San Antonio; Walter V. 
Mitton, Augusta, Me.; Carl E. Nelson, 
Utah; Walter A. Priester, 
Davenport, lowa; C. R. Ralph, To 
peka, Kans.; Leo P. Richardson, De 
troit; Frank W. Robertson, Hunting 
ton, W. Va.; J. Warren Shoemaker, 
Cambridge, Mass.; R. A. Smith, Los 
Angeles; Arthur H. Wells, Chicago; 
and Marshall J. Wylie, Albuquerque. 


Jansen, 


Logan, 


NEW AND RETIRING OFFICERS—Chatting at the convention, left to right. 
are C. P. Street, 1952 vice president; Arthur S. Horner, 1952 president and re- 
tiring vice president; and retiring President G. W. Maxon. 
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Host Chapters Provided Real Hospitality 


® Praised for Entertainment, 


» SUCCESS of the 33rd annual con 
The Associated General 
Contractors of America in Detroit was 
assured — by and 
weeks of preparation by the Joint 
Michigan Chapters of the A.G.C. 
To handle the entertainment, hous 
ing, transportation and the myriad 
other details involved in the meeting 
of 1,000 from all parts of the country, 
the General Convention Committee ap 


vention of 


good organization 


pointed seven special committees. 
The full entertainment program be 
gan on Sunday evening, Feb. 24, with 
“Michigan Welcome Night,” includ- 
a concert by the University of 
Men's Glee Club = and 


Symphony Band, and a supper. Hosts 


g 
ing 


Michigan's 


were the underwriting companies com 
posing the surety industry. 

A reception, dinner dance and en 
tertainment on Tuesday night were 
the the 
program, 


among highlights of social 


Special Ladies’ Activities 


A special Ladies’ Headquarters was 
set aside as a “get acquainted” spot, 
where refreshments were served and 
information dispensed on 
and Detroit points 
of interest. Special transportation also 


was made available. 


special 


ladies’ activities 


‘Two special ladies’ luncheons were 
held on Monday at Dearborn 
Inn, followed by a tour of Edison In 


one 


REPRESENTATIVES FROM HOST CHAPTERS—Among the hard-working representatives of the Joint 


Smooth-Running Convention 


stitute and Greenfield Village, and the 
other on Wednesday at the Grosse 
Pointe Yacht Club. 

The final convention activity 
the annual banquet and dance Thurs- 
day evening, at which Fred I, Rowe, 
of the W. L. Construction 
Co., Columbus, Ohio, was toastmaster. 
Past presidents of the association, the 
managing director, and their wives 
were honored at the head table, and 
brief remarks were made by retiring 
President Glen W. Maxon, incoming 
President Arthur S. Horner, and in- 
coming Vice President C. P. Street. 

An automobile was given away in a 
drawing at the end of the banquet. 


was 


Johnson 





Appreciation 


All those who have attended the 
33rd annual convention of The As- 
General Contractors of 
America, in Detroit, Michigan, from 
the 25th to the 28th of February, 
1952, express their most sincere 
appreciation to the convention com- 
mittee, the officers, members and 
staffs of the Michigan Chapters of 
the A.G.C. for the arrangements 
and the entertainment program 
which have helped to make this 
convention an outstanding success, 
and for the genuine hospitality with 
which they have been welcomed. 


sociated 











The General Convention Committee 
was headed by General Chairman Leo 
P. Richardson, Detroit, and Co-Chair- 
man Harry L. Conrad, Lansing. Other 
members were John Cooley and Walter 
L.. Couse, Detroit; Karl B. Foster, 
Flint; Paul Greene, Ann Arbor; and 
Dan W. Kimball, Grand Rapids. 

The special committee chairman, all 
of Detroit, were as follows: G. K. 
Chapman, registration; John Cooley, 
Finances; Stephen D. Butts, pub 
licity; C.  R.  Slimmon, housing; 
Jack Hohnke, hospitality-transporta 
tion; Signor Peterson, entertainment; 
and Mrs. Walter L. Couse, ladies’ ac 
tivities. 

The sponsoring chapters and their 
officers are: 

Detroit Chapter—C. H. Richert, 

president; A. S. James, Ist vice presi 
dent; J. W. Armstrong, 2nd vice pres- 
ident; G. K. Chapman, treasurer; 
Ralph A. MacMullan, secretary-man- 
ager; and John E. Kinsella, assistant 
secretary. 
Road Builders Associa- 
tion—L. A. Davidson, Lansing, presi- 
dent; Carl Goodwin, Allegan, vice 
president; J. J. Rigoni, Iron Moun- 
tain, Upper Peninsula vice president; 
C. Edward Frisinger, Ann Arbor, sec- 
retary-treasurer; and C. J. Carroll, 
Lansing, executive secretary. 

Michigan Chapter—Ralph O. Dunn, 
Grand Rapids, president; Karl B. 
Foster, Flint, vice president; Henry 
A. Reniger, Lansing, treasurer; and 
George W. Combs, Lansing, secretary- 
manager. 


Michigan 


Michigan A.G.C. 


Chapters are shown above, left to right: Robert F. Browning, assistant secretary, and C. J. Carroll, executive secretary of the 
Michigan Road Builders Association, Lansing; Karl Foster, Karl B. Foster Co., Flint, vice president, and Ralph O. Dunn, Strom 
Construction Co., Grand Rapids, president of the Michigan Chapter; Leo P. Richardson, W. E. Wood Co., Detroit, general 
chairman of the Convention Committee; national A.G.C. Past President Walter L. Couse, Detroit; L. A. Davidson, L. A. 
Davidson Co., Lansing, president, and C, E, Frisinger, Lewis & Frisinger Co., Ann Arbor, secretary-treasurer of the Michi- 
gan Road Builders Association; Ralph A. MacMullan, secretary-manager of the Detroit Chapter; and George W. Combs, secre- 


tary-manager of the Michigan Chapter. 
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32” Digging 
ucket 


36” Digging 
Bucket 


60” Ditch 
Cleaning Bucket 


72” Formed 
Ditch Digging 
Bucket 


In less time than changing a tire... 
your GRADALL is a “new” machine 


Pavement 
Ripper 





24” Trenching SAR, 
Bucket Y\ 
15” Self-cleaning 


8’ Blade — furnished 
enn teae : with Plain and 
e 9g Serrated Cutting Edges 


NN” YOU CAN REPLACE several specialized construction 
machines, and practically all clean-up labor, with one 
versatile machine — the Gradall. 





Shown are some of the wide variety of tools for the many 
specialized jobs performed by the Gradall. All can be carried 
right on the Gradall. And because they can be quickly inter- 


changed, in a matter of minutes you can have a“‘new” machine 





DIVISION OF Misfits 





for the job at hand—whether it’s trenching, excavating, pave- & 
ment removal, ditch cleaning, grading, or backfilling. SWASEY 


Cletcdadit 
If your construction involves various types of jobs, this 


should give a good idea of how the Gradall can cut costs for Gradall Distributors in over 


you. Ask your Gradall Distributor for a field demonstration. 60 principal cities in the 
United States and Canada 


GRADALL-THE MULTI-PURPOSE CONSTRUCTION MACHINE with Corthollod Down Phessawre 
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Actions of 33rd Annual A.G.C. Convention 


Advance Planning 

An active construction industry is essential to the national eco 
nomic welfare. The construction industry can operate most effec 
tively when there are no restraints on its productive capacity 
Construction projects will suit their purpose best and can be executed 
most economu ally when they are soundly planned in advance 

The 38rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, therefore strongly 
recommends to government agencies that controls over construction 
activity be relaxed and abolished as soon as possible consistent with 
iational defense needs, and that their intentions to remove controls 
be announced to encourage the advance planning of needed projects 
Phe convention also recommends that all public and private potential 
investors in construction, for their own benefit, carry on the plan 
ning of their projects now so that construction can be undertaken 


when conditions permit 


Construction Credit Restrictions 
Ihe 33rd annual convention of The Associated General Con 
tractors of America, in Detroit, February 25 to 28, 1952, recom 
mends an early relaxation of the credit controls in Regulation X 
as they apply to commercial, multi-story and single-family housing 
projects which are now retarding the development of such future 


projects deemed an important part of the economy of the nation 


Highway Construction 

Highway construction, which was virtually stopped during World 
War II, has not kept pace with the demands of traffic and safety 
since the war. Unless the volume of highway construction is in 
creased, the nation will soon be faced with a breakdown of its high- 
way transportation system which will have a serious impact on 
industry, agriculture and commerce 

The highway contracting industry has ample capacity to execute 
1 substantially greater volume of construction efficiently Com 
petition has been and will continue keen to hold costs in line with 
those of other services and commodities 

The survey of the American Association of State Highway Officials 
which shows the need for expenditures of $32 billion on the federal 
aid highway system alone over the next ten years can be regarded 
as conservative 

Iherefore, the 33rd annual convention of The Associated General 
Contractors of America, in Detroit, February 25 to 28, 1952, recom 
mends to Congress that it adopt the recommendation of the Ameri 
can Association of State Highway Officials of a federal-aid highway 
authorization of $810,000,000 for each of the fiseal years 1954 and 
1955 as the minimum essential to prevent further deterioration of 
the highway system 

It further recommends that federal, state, and local governments 
safeguard public funds by awarding contracts for construction and 
maintenance to the lowest responsible bid submitted in competition 


after public advertisement 


Right of Judicial Review 

Ihe majority decision of the Supreme Court of the United States 
in the Wunderlich case, decided November 26, 1951, interpreting the 
“disputes clause” (Article 15) of the Standard Form of Government 
Contract to mean that the determination of a department head is 
final, and that there can be no recourse to the courts in disputes 
involving questions of fact unless fraud on the part of the govern- 
ment is alleged and proved, makes legislation mandatory by the 
Congress of the United States to prevent the destruction of the 
competitive contract: method now prevailing throughout the con 
struction industry 


The dissenting opinions recognize and warn that the majority 
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decision has wide application as well as a devastating effect, granting 
the contracting officer the power of life and death over a private 
business, which permits him to act without fear of further ad- 
ministrative review by an independent government agency not 
involved in the dispute or judicial review by the courts 

The Associated General Contractors of America for the past several 
years has sought administrative action on the revision of the “dis- 
putes clause” (Article 15) to permit judicial review of all questions 
arising under a contract, all to no avail 

It is the sense of this convention that any decision by any con- 
tracting officer or head of a department should be subject to judicial 
review in order to guarantee that such decision is reasonable, made 
with due regard to the rights of both the contracting parties, and 
supported by the evidence upon which such decision was based 

Therefore, the 33rd annual convention of The Associated General 
Contractors of America, in Detroit, Michigan, February 25-28, 1952, 
urges the Congress of the United States to enact legislation conferring 
on the courts jurisdiction to review any decision by a contracting 
officer or head of a department that is unreasonable or unjust, or 
not supported by substantial evidence; and further, that any pro 
vision in any contract with the United States abridging the rights 
of the parties thereto to court review be declared null and void, 
and that contractors’ suits now pending in the courts which have 
not been finally adjudicated be safeguarded in this legislation 


Contract Renegotiation 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, makes the follow 
ing recommendations to the Renegotiation Board in the belief that 
they will serve the best interests of government agencies and will 
not lead to contractors making excessive profits because the public 
interest will be safeguarded at all times 

1. That the Board exempt, so far as possible, by classes of con 
struction contracts, those types of work regularly and normally 
carried out by the federal government which are not directly and 
immediately related to the national defense 

2. That the Board exempt any contract or subcontract to be 
performed outside the territorial limits of the continental United 
States or in Alaska 

3. That the Board exempt construction contracts awarded as the 
result of competitive bidding after public advertisement for projects 
which do have an immediate and direct connection with the national 
defense 

4. That the Board permit the contractor the option of being 
renegotiated on an over-all basis for all renegotiable work, on a com- 
pleted contract basis, or to use figures other than income tax returns 
when losses are carried forward or back 

5. That it is equitable for the Board to permit any of the partners 
to a joint venture to offset the losses which they might have on 
other projects subject to renegotiation against the profits which 
might be made by the joint venture 


Health and Welfare Funds 

The Wage Stabilization Board places a ceiling on wages and now 
has adopted a policy of permitting employer contributions above 
such wage ceiling in the form of employee health and welfare funds 

Increases in existing health and welfare funds or establishment 
of new funds or increases in wages in construction at this time are 
equally inflationary 

The declaration of any policy by the federal government which 
offers welfare and health fund payments above allowable wage 
increases tends to destroy local collective bargaining, and to force 
upon the industry in all areas unknown welfare plans regardless of 
the burdens or impracticabilities encountered 
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The Construction Industry Stabilization Commission has the 
responsibility of recommending to the Wage Stabilization Board an 
appropriate adaptation of that policy to the employment problems 
of the construction industry 

It has been traditional that hourly rates paid to construction 
workers take into consideration the various employment conditions 
encountered, including amounts to compensate for welfare needs not 
otherwise practicable in the construction industry 

Employment in construction may be seasonal and intermittent 
Workmen may and do move from one job to another; from one em- 
ployer to another; from one area of the country to another; or from 
densely populated areas of large union membership to isolated areas 
where normally there are few construction workers or union members 

The employment conditions in construction, known best to local 
bargaining groups, present many difficulties to the development of 
sound health and welfare plans equitable both to employers and 
employees In only a few metropolitan areas of the nation have such 
plans been found feasible so far 

The Associated General Contractors of America, at its 33rd annual 
convention in Detroit, Michigan, February 25-28, 1932, expresses 
vigorous opposition to actions by any federal agency which help 
to promote the establishment of health and welfare funds in con- 
struction through the exercise of powers intended only for the purpose 


of wage stabilization 


Prevailing Wage Scales 

In order to conserve public funds, to combat inflationary pressures, 
and to avoid disruption of conditions in the construction industry, 
the 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, strongly urges that 
the Secretary of Labor, in predetermining the minimum wages for 
federal construction projects 

1. Maintain the historic differentials which have been recognized 
between building construction and highway and heavy construction 

2. Give realistic consideration to the wage scales which are actually 


prevailing in the locality 


Government Wage Rates 
The 33rd annual convention of The Associated General Con- 
tractors of America, in Detroit, February 25 to 28, 1952, condemns 
as wasteful of public funds the practice of federal agencies under- 
taking construction work with their own forces, but strongly recom- 
mends that whenever they do so they observe the same policies of 
wage stabilization as are required of the construction industry, to 


resist inflation and prevent disruption of stable industry conditions 


Installation of Machinery 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, calls upon the 
Building and Construction Trades Department of the American 
Federation of Labor and its constituent International unions to 
reconcile the jurisdictional claims of the various crafts so that future 
stoppages of work can be avoided in the placing and setting of 
machinery and equipment, and so that general contractors may 
give assurance that such work in manufacturing plants and elsewhere 


ean be completed on schedule 


Construction for Steel Companies 

Responsible general contracting companies are equipped by experi- 
ence, skill, machinery and manpower to execute construction, main- 
tenance and repair work more rapidly and economically than can 
be achieved by any other means 

The United Steelworkers of America has proposed to the Steel 
Panel of the Wage Stabilization Board in its Wage Policy Statement 
that, “The agreement shall apply to all work performed in and 
around the properties and mines of the companies and all such work 


shall be done by members of the United Steelworkers of America 
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No contracting-Oout of such work shall be permitted.” 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, strongly urges the 
Wage Stabilization Board to reject this proposal because it has the 
same effect as an illegal combination of union and employer in 
restraint of trade; an illegal boycott of the products and services of 
the construction industry; and an illegal closed-shop condition for an 


uncertified union 


Undivided Responsibility 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, reaffirms its previous 
recommendations to public and private bodies which award con- 
struction contracts that the maximum value is secured when one 
general contract for construction of a project is awarded to a com- 
petent general contractor and undivided responsibility is placed upon 
that organization 

Alternate Design 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, february 25 to 28, 1952, reaffirms its tradi- 
tional policy that it is the function of the general contractor to 
execute construction according to the plans and specifications de- 
veloped by architects and engineers to meet requirements of the 
owner 

The convention recommends that the Department of Defense, and 
others which may have taken similar action, abandon the policy 
ef soliciting bids for construction with alternate designs submitted 
by the bidder, and revert to the policy of soliciting all bids on the 
same design, in order to: 

1. Secure maximum competition between general contractors on 
the designs or alternates which the owner has determined are best 
suited to his needs 

2. Avoid the possibilities of favoritism and political influence in 
the award of public construction contracts 


3. Continue the traditional practices of the construction industry 


Surety Bonds 
The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, expresses emphatic 
disapproval of any departure from the traditional practice of permit- 
ting the general contractor to secure the surety bonds for per- 
formance of the work from the reputable company of his choosing 
Depriving the general contractor of this traditional responsibility 


would be contrary to the best interests of the owner 


Valley Authorities 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, reaffirms its opposi 
tion to valley authority type of legislation which constitutes a 
dangerous departure from our constitutional and democratic form 
of government and an insidious threat to our private enterprise 
system. It again recommends that developments of resources should 
be carried out by existing government agencies whose activities are 
subject to control by our elected representatives in Congress and 
by the courts 

Industrial Safety 

The 33rd annual convention of The Associated General Contractors 
of America, in Detroit, February 25 to 28, 1952, strongly recom- 
mends to its members that they continue to improve their planned 
programs to prevent accidents on their projects, and voices vigorous 
opposition to legislation by Congress for supervision of industrial 
safety regulations, on other than federally-financed projects, by 
agencies of the federal government, for the reasons that such legisla- 
tion would be an unwarranted assumption of authority properly 
vested in the states, and that industry can carry out more effective 
safety measures voluntarily under state supervision 
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WHETHER SHOVEL, CRANE, ORAGLINE 
PULLSHOVEL or TROCK CRANE 


a ant fos > 


j are what count—dollars in the bank! That’s what you buy 
a Shovel for—to make money! If it won’t swing rock and dirt—if it’s 
in trouble all the time—you’re in trouble at the end of the contract. 

Advertising can talk about superiority of design but repeat orders 
prove it! 

Every Northwest advantage; the Northwest Independent Crowd, the 
“Feather-Touch” Clutch Control, Uniform Pressure Swing Clutches, 
the Cushion Clutch, Northwest Crawlers, Northwest Machinery 
Mounting —all have been engineered with operation for profit in 
mind. These are the things that have made one out of every three 
Northwests sold a repeat order. You can’t have Northwest advan- 
tages without owning a Northwest 

NORTHWEST ENGINEERING COMPANY 
1502-8 Field Bldg., 135 South LaSalle Street, Chicago 3, Illinois 


oe ... 


SHOVELS» CRANES» DRAGLINES 


Re Weak 














» BROADER HORIZONS for the 
great backlog of deferred civilian con- 
struction came into view last month 
for the first time since the advent of 
the controlled materials plan which 
for nine months has been channeling 
most steel, copper and aluminum into 
defense-supporting programs. 
Increased allotments to school, high- 
way and commercial projects, the im- 
pending release of substantial amounts 
of steel in the third and fourth quar- 
ters of 1952, and the ap- 
proval of projects to permit adequate 
planning and engineering were high 
lights of March announcements. 
Announcement of when materials 
will be available and encouragement 


advance 


of advance planning of projects are 
in line with needs as revealed by the 
A.G.C.’s survey in February (March 
Constructor) and expressed in a 
resolution adopted by the 33rd annual 
A.G.C. convention late in February in 
Detroit (page 32). 
There were these key actions: 


New construction policy: The De- 
fense Production Administration an- 
nounced March 17 that, as defense in- 
dustrial expansion passes its peak in 
the second quarter, increasing amounts 
of controlled materials, particularly 
structural steel, will become available 
in the third and fourth quarters for 
“less essential” industrial projects, 
commercial buildings, and public 
works, including highways, schools 
and hospitals. 

In many cases where materials are 
not available for the third quarter, 
permits will be given to commence 
projects with advance allotments for 
the next quarter, to permit “complete 
assurance” of completion. Third quar- 
ter preference will be given to areas 
of unemployment. The agency urged 
start of “active planning work” and 
filing of CMP applications for mate- 
rials for the third and fourth quarters, 
and forecast an almost normal rate of 
commercial construction in the fourth 
quarter, limited principally by copper. 


Third quarter allotments: Increased 
steel allotments for the third quarter 
were announced March 24 to highway, 
school, and commercial construction. 
Highway allocations increased 36% 
over second quarter allotments, com- 
mercial, 125%, and schools, 12%. 


Industrial construction: Second 
quarter allotments were announced ap- 
proved March 24 for 1,458 industrial 
projects of all types throughout the 
country. These 


projects, most of 
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Brighter Construction Outlook 
Seen in DPA Actions, Forecast 


e Easier Structural Steel Supply Believed Impending 
e Agency Acts to Encourage Advance Planning 


which are under way, have a total cost 
of more than $7 billion. 

At the time, NPA deferred 

253 applications for commencing 
about $6 billion in industrial expan- 
sion. Virtually all of these, plus all 
deferred commercial applications, will 
be approved for allotments in the third 
and subsequent quarters. 


same 


Unemployment areas: The Na- 
tional Production Authority began au 
thorizing construction of many com- 
mercial, religious, municipal and com- 
munity projects in areas where de- 
fense not taken up 
the slack caused by civilian curbs. 


construction has 


Regulation revised: CMP Regu- 
lation 6, the basic construction con 
trol order, was revised March 6 to 
incorporate all contruction curbs ex- 
cept housing, which is under a sepa- 
rate order (M-100). 

The amount of steel that can be 
self-authorized per quarter for smaller 
commercial, public and other non-in 
dustrial construction (except housing, 
recreational and road projects) was 
raised from 2 to 5 tons. 

Steel that can be self-authorized 
for highways was increased to 25 tons, 
including only 2 tons of structural for 
each entire project. 

Foreign and used steel may be used 
under certain conditions. 


DPA Construction Policy 


In announcing DPA’s new policy, 
Administrator Fleischmann said: 

“DPA has just completed a study 
of the material requirements of the 
military and industrial expansion pro- 
grams for the balance of the year. It 
appears that the heavy requirements 
of the industrial expansion program 
will reach a peak in the second quarter 
of this year and will thereafter de- 
cline. Accordingly, there will be more 
materials, particularly structural steel, 
available in the third and fourth quar- 
ters for less essential industrial proj- 
ects, commercial buildings such as 
office buildings, stores, ete., and for 
public works construction, including 
highways, schools and hospitals. 

“Because of the long lead-time re- 


quired for the planning and engineer- 
ing of construction projects, we are 
making the announcement of the avail- 
ability of materials at the present 
time, even though the exact amounts 
available cannot be precisely stated. 
I hope that individuals and companies 
interested in the construction of proj 
ects will now begin active planning 
work on such projects and file CMP 
applications for materials for the third 
and fourth quarters. A_ substantial 
number of new starts will be author 
ized for the third quarter, and materi 
als will be allocated for that quarter. 
Permits to commence construction will 
be granted for an additional number 
of projects, and if materials are not 
available for the third quarter, ad 
vance allotments for the fourth quar 
ter will be granted at the present time 
SO as to permit complete assurance 
that the project can be carried on. 


Unemployment Areas Favored 


“In the event that materials cannot 
be made available for all applications 
for materials in the third quarter, 
preference will be given to projects 
in particular areas which have been 
especially hard hit by the lack of de 
fense construction and the curtailment 
of ordinary peace-time construction. 
Recent actions of the government in 
approving allotment of materials for 
several hundred religious, municipal 
and community projects and for the 
completion of more than one hundred 
commercial construction projects have 
done much to alleviate unemployment 
in the building trades in the distressed 
areas. The proposed action will be a 
further and substantial 
same direction. 

“It is my belief that by the fourth 
quarter of this year we will be able 


step in the 


to resume something close to normal 
rates of construction in the commer 
cial field but, because copper is likely 
to replace structural steel as the prin 
cipal limiting factor on new construc- 
tion, we are urging builders and archi- 
tects to continue maximum conserva 
tion of that material and we will natu 
rally have to give preferential con 
sideration to projects which use a 
minimum of scarce materials. " 
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GULF PRODUCTS and FINE SERVICE 
keep equipment rollin g 


on Pittsburgh Airport Project 


L ephae important earth-moving project 

where Gulf lubricants and fuels worked as 
a team to keep the job rolling smoothly—and on 
schedule. 

Here are a few of the reasons why leading con- 
tractors like Ralph Myers Contracting Corpora- 
tion prefer the products identified by the familiar 
Orange Disc: Gulf lubricants provide an extra 
margin of protection... Gulf fuels help to insure 
full power ... Gulf supplies expert engineering 
counsel and prompt delivery service . . . Result: 
fewer delays, lower maintenance costs, bigger 
profits! 
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Ralph Myers Contracting Corporation, Salem, Indiana, 
recently completed the enlargement of the Greater 
Pittsburgh Airport in preparation for the construction 
of new hangars and a parking apron. The job involved 
removal of 500,000 cubic yards of earth. 


4s. ~~." . 
mr Ake, 
i iS 

Let us discuss with you how our products and 
services can help you on your next job. They are 
available to you through more than 1300 ware- 
houses. Write, wire, or phone today. Gulf Oil 
Corporation + Gulf Refining Company, Pitts- 
burgh 30, Pennsylvania. 
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Renegotiation Rules Ready 





The regulations issued by the Re 
negotiation Board which put into ef 
fect the Renegotiation Act of 1951 
were published March 25 in the Fed 
eral Register. 

The risks which contractors took in 
performing defense contracts will be 
taken into consideration in renegotia 
tion, Chairman John T. Koehler stated, 
adding, ‘We now have a set of regu 
lations which we believe to be fair and 
practicable and which should accom 
plish the objectives of the Renegotia- 
tion Act with a 
industry.” 


minimum burden to 

Contractors and subcontractors will 
be expected by the board to secure 
copies of the regulations for them 
selves. In the near future a handbook 
containing all of the regulations is 
sued by the Renegotiation Board and 
a service to keep the handbook cur- 
rent will be placed on sale by the Gov 
ernment Printing Office. 

The board exempted from renego 
tiation ‘“‘all construction contracts en 
tered into before July 1, 1950, except 
those entered into by the Department 
of Defense, Department of the Army, 
Department of the Navy, Department 
of the Air Force, United States Coast 
Guard, and Atomie Energy Commis- 
sion. 

It also exempted all contracts of the 
Bureau of Public Roads and Public 
Buildings Service, and “all contracts 
obligating funds appropriated for the 
civil functions of the Corps of Engi- 
neers, Department of the Army, except 
those contracts entered into after June 
30, 1950 for the construction of facili 
ties directly or indirectly related to the 
generation or distribution of hydro 
electric ent rgv.’ 

The regulations stated: “In general, 
the board will whether the 
performance of 
free 


consider 
contractor's renego- 
tiable risk, or 
subject to it, on the basis of actual ex- 
perience and not mere speculative or 
unlikely possibilities. 


business is from 


The board will 
give special consideration to evidence 
showing risks through actual realiza- 
tion of losses incurred by the contrac- 
tor in performing contracts in other 
years similar to the contracts under 
going renegotiation, the losses incurred 
in the same or other years by concerns 
other than the contractor, especially 
when connected with the contractor in 
any way, and in performing similar 
work.” 
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Allocations Loosening for Construction 


» SUBSTANTIAL increases in steel 
quotas over second quarter allotments 
for several types of non-defense con 
struction were listed March 24 in the 
third quarter 1952 allocations an 
nounced by the Defense 
Administration. 


Production 


Heavy gainers are commercial, re 
ligious and other types (except indus 
trial) handled by NPA, which had its 
steel quota more than doubled; high 
ways, up 36%; increased 
21°; and civil defense, with an in- 


crease of 76°. 


housing, 


Schools, which get 12% more steel, 
were expected to receive liberalized 
self-authorizations this month. 

DPA Administrator Fleischmann 
said improved effectiveness of the con 
trolled materials plan permitted as- 
signment of more materials to various 


civilian programs, but added that the 
easing of supply “could be temporary.” 
Steel supply for the third quarter is 
about the same as in the second, and 
aluminum slightly more, but copper is 
expected to remain “the greatest single 
limiting factor on production.” 

Construction needs of the basic min 
eral, defense and electric power pro- 
grams are being met in full, and in 
dustrial and commercial quotas will 
take care of projects which received 
second quarter allotments, DPA said. 
In addition, some structural steel is 
provided for new commercial construc 
tion in the third quarter. 

Public roads allocations, DPA said, 
are sufficient to carry on all projects 
which either 
tions or were started before controls 
established. 


received earlier alloca 


were 





Plan to Release Non-Defense Construction 


@ Creedon Cites Commercial Backlog, Hope for More Steel 


» THE RELAXATION of con 
struction controls to permit more ad- 
vance planning, commercial and other 
construction heralded at the 
Detroit, Febru- 
ary 26, by Frank R. Creedon, assistant 


was 
A.G.C. convention in 


Frank R. Creedon 


National Production Authority admin 
istrator for facilities and construction. 

He told general contractors that 
“from now on” commercial construc 
tion would get more favorable consid- 
eration in the distribution of critical 


materials, especially in areas of unem 
ployment, and inspired hope that the 
structural steel supply will be more 
plentiful in the 3rd and 4th quarters 
of 1952, with the exception of heavy 
types. 


Five “Major Objectives” Cited 


Mr. Creedon, an experienced con 
struction executive who perhaps is best 
known for his management of the 
building of the atomic bomb plants at 
Oak Ridge and Hanford, Wash., out 
lined progress toward “‘five major ob 
jectives” in his work at NPA. 

“First, when CMP for construction 
went into effect October 1 last year, 
there weren't enough materials avail 
able to take care of all jobs that were 
under construction, so we had as our 
objective to provide the necessary con 
trolled materials . .. for all industrial 
that was determined to 
for defense, and to use 
balance left over to take care of 


Mr. 


construction 
be necessary 
any 
commercial 
don stated. 


construction,” Cree 

In meeting this goal, he noted that 
materials in the 4th quarter of 1951 
and Ist quarter of 1952 were supplied 
to all industrial projects under con 
struction, which were necessary for 
defense, and a balance was available 
to serve 


commercial projects which 


were 20% or more completed. 
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“The second objective was to issue 
the materials for all industrial and all 
commercial projects that were under 
deter- 
mined not to be necessary for defense, 
and I am happy to say that we have 
that,” Mr. Creedon reported. 
“Commencing with the second quarter 
all those projects have been issued 


construction, including those 


done 


their materials. 


Waste in Halting Projects 


“In my judgment it was just as im- 
portant to try to take care of the job 
that was under construction that was 
for defense, because a 
job 50% completed or X% completed 
which could not be completed for lack 
of materials certainly represented an 
economic waste or a loss in dollars to 


not necessary 


the owners and to the architects, engi 
neers, constraction contractors and so 
on. So I am pleased to say that we 
accomplished that.” 

The third objective he outlined was 
“to issue initially the full material re- 
quirements of a construction project 
without regard to calendar quarters. 

“Again, I am pleased to say that 
we have substantially accomplished 
that. 
second quarter materials and subse- 
quent quarter materials where needed 
and where requested. 


We have issued to all projects 


I was not able 
to issue them without regard to calen 
dar quarters, but we did accomplish 
something which helps out in that re- 
That order ac 
cepted in the second quarter, if it is 
not shipped in the second quarter, re- 
mains a second quarter ticket even 
though it is shipped in a later quarter, 
and it does away with the necessity of 


spect, namely: any 


the owner or the contractor refiling and 
getting that revalidated for the third 
quarter.” 


Advance Planning Need Seen 

The fourth objective was “to recog- 
nize the fact that many months 
often needed for preliminary work 
the development of plans and specifica 
tions, etc., between the time the gov- 
ernment approves a project and the 
actual start of construction,” and the 
need to encourage the start of such 
work by approving early this year 
many 


are 


such projects with allocations 
effective later in the year. 

In citing progress toward this goal, 
he referred to NPA’s recent approval 
of 645 new projects and assurance of 
materials in the third quarter. 

“I think that is a very constructive 
step in that it puts many architects to 


work and allows owners to finance 


38 


projects, because you can’t do much 
preliminary work on simply a word of 
mouth,” Mr. Creedon said. 


Relax Curbs When Possible 

A fifth objective listed by Mr. Cree- 
don was “‘to recommend at the proper 
time—not too early and not too late 

appropriate major relaxation of con- 
struction controls and regulations, al- 
ways keeping in mind that there is a 
considerable time lag between realiza- 
tion of the need for change in controls 
and the effect which would result from 
such changes. 

“Now I am going to very carefully 
follow as best I can the situation, the 
supply of materials, so as to be able 
to make such recommendations at the 
appropriate time, not too late and uot 
too soon.” 

In discussing the outlook for con- 
struction, Mr. Creedon signifi- 
cance in the fact that three key claim- 
ant agencies in the defense program 
are asking for either no more, or less 
materials in the third quarter than in 
the second quarter. 


saw 


These three big 
users of controlled materials are the 
Defense Department, Atomic Energy 
Commission, and the Defense Electric 
Power Administration. 

“With the exception of those three, 
all the rest (claimant agencies) are 
asking for more in the third quarter 
than they did in the second quarter. ... 
Many of you are interested in the Bu- 
reau of Roads. Well, I don’t handle 
it, but I might notice that they are 
asking roughly for three times as much 
structural steel in the third quarter... . 

“All this means is that it is hoped 
that more controlled materials will be 
made available for those types of con- 


struction other than the three that I 
named. . . . How much more nobody 
knows, because there are many users 
of structural steel other than construc- 
tion such as freight cars, etc., but we 
hope to know by the last week in 
March.” 


Commercial, Industrial Backlogs 


He said that a backlog of $800 mil- 
lion worth of commercial projects was 
awaiting authorization, and that in giv- 
ing more recognition to this type of 
construction, the first step would be 
new starts in areas of unemployment in 
the building trades, followed by au- 
thorizing as much of the balance as 
possible. 

The $800 million commercial back- 
log represents 1100 jobs and would 
require only 70,000 tons of structural 
steel, as compared with more substan- 
tial steel requirements of industrial 
building, Mr. Creedon noted. He cited 
the example of a $400 million steel 
plant being constructed in New Jersey 
which itself requires 165,000 tons of 
structural steel to build. 

“Expenditure of 70,000 tons of 
structural steel (for the 1100 com- 
mercial jobs) will allow a lot of archi- 
tects, a lot of contractors to go to work 
throughout the country.” 

He said the large backlog of indus- 
trial construction would be handled in 
the same manner as the commercial 
backlog, with a ‘‘substantial volume”’ 
planned for release with allocations 
effective in the third or fourth and sub- 
sequent quarters. 

Mr. Creedon also reviewed the pro- 
posed new regulations on construction 
and housing which went into effect last 
month. 





Materials Output to Support "Good Year’’ 


@ Haynes Foresees Copper as Biggest Brake on Construction 


» “A GOOD construction year,” 
hampered principally by a shortage in 
copper, but with most other types of 
materials in adequate supply, was pic- 
tured for contractors in Detroit by 
John L. Haynes, director of the Build- 
ing Materials Division, National Pro- 
duction Authority. 


Construction Shifts Continued 


While shifts in types of construction 
will become accentuated during 1952, 
a “relatively good” year of from 8 to 
10% below the record 1951 volume 
was predicted by Mr. Haynes at the 


A.G.C. 33rd convention. This would 
place new construction at slightly more 
than #27 billion. 

The shifts which Mr. Haynes said 
became evident in the last half of 1951 
will proceed further with “continued 
declines in residential, and the low 
level in commercial building as well as 
in some of the deferrable public works 
nearly offset by increases in military, 
industrial and electric power proj- 
ects.” 

There is reason to believe, he added, 
that the volume of new private home- 
building will not drop below 800,000 
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units, “which will be a relatively good 
year except when compared with the 
1950 and 1951 records.” 

Mr. Haynes said it is going to take 
“some good judgment” on the 
part of the Defense Production Ad- 
ministration to see that steel, copper 


very 


John L. Haynes 
and aluminum are channelled into the 
right places. 

“Decisions regarding construction 
will have to be made in an atmosphere 
of lack of balance in demand between 
various kinds of building materials 
non-metallic materials in 
rather plentiful supply and a con 
tinued scarcity of metals,” he declared. 

“Even among the metals, however, 
we have lack of balance. Wide-flange 
structural shapes and plates will con- 


building 


tinue to be scarce while today we are 
experiencing easing in cold 
rolled, black steel. While we 


have a not too scarce supply of sheet, 


some 


sheet 


we have a very serious shortage of zine 
with which to 
sheet. 


produce galvanized 

“To use just one more figure of 
speech, we have what is probably an 
all-time high in inventories of bath- 
tubs and a very low production of 
plumbing brass goods.” 


Materials Production High 


Mr. Haynes said he does not antici 
pate that the volume of construction 
expected will be seriously limited by 
supplies of building materials. 

“There was some improvement for 
steel in the first quarter of 1952,” he 
said. “Our second quarter allotment, 
reasonably adequate with respect to 
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steel, was still critically short in copper 
and aluminum. ‘To some extent, the 
shortage of brass mill products has 
been offset by more liberal allotments 
of foundry copper. 


“There is every indication that the | 


supply situation for aluminum may be 
good enough in the third and fourth 
quarters of 1952 so that our allotments 
to building materials manufacturers 
can be made at a minimum of 50% of 
base period consumption, compared 
with an average of less than 35‘ in 
the second quarter. 


“Building materials production was | 
at a very high level through the third 


As a result of that 
record production, it appears that the 


quarter of 1951. 


supply of fabricated ‘B products’ for | 


construction will be reasonably ade 
quate to carry out the expected volume 
of construction in 1952 with a few 
notable exceptions. 


Brass and Copper Shortage 


“Unless something can be done very | 


soon to increase the amounts of brass 
made available to manufacturers, there 
is almost 


sure to be a shortage of 


plumbers’ brass goods later on this | 


vear. 
items which 
used predominately in industrial con 


in connection with 


struction, such as roof decks and metal 


windows. However, some time ago 
the Building Materials Division took 
steps to increase allotments to manu 
facturers of products.” 

Mr. Haynes said the copper situa 
tion is not expected to improve very 


much for the balance of the year. We 


appear to be reaching a point, he de- 
clared, where the real limiting factor 
on construction activity is likely to be 
the unavailability of copper. He added 
that this “definitely will be alleviated 
to some extent” if galvanized steel pipe 
can be substituted for copper tubing. 

The substitution of aluminum wire 
as a conductor of electricity can not 
arrive until after a “substantial period 
of development and education,” he de 
clared. 

“While there is still a deficit of re- 
fined copper, it seems fair to say that 


the people running our copper division 


It’s 
unfortunate insofar as carrying water 
inside 


view the situation as improving. 


a building is concerned that 
zine, hence galvanized pipe, is also 
on the very scarce list. Last month 
the President authorized the with- 
drawal of several thousand tons from 
the stockpile. While this will help the 
supply of galvanized pipe some, it is 
hardly a matter for rejoicing.” 








A few shortages have appeared | 


are | 











COUPLING 


has no equal for efficiency, durability 
and safety in every high or low pres- 
sure hose service . . . steam, water, 
gas, air, oil, hydraulic. Ground joint 
union between stem and spud provides 
leakproof, trouble-free seal. Furnished 
with super-strong, “Boss” Offset and 
Interlocking Clamp. 








All parts steel or malleable 

iron, thoroughly rustproof- 

ed. Sizes 4" to 6", inclusive. 

Stocked by Manufacturers ond Distributors 
of Industrial Rubber Products 


GENERAL OFFICES & FACTORY—PHILADELPHIA 22, PA 
BRANCHES—CHICAGO - BIRMINGHAM - LOS ANGELES - HOUSTON 
DIXON VALVE & COUPLING CO.LTD. TORONTO. Associate Companies 


Buck iron Company, inc Quarryvitie Pa - Precision Drawn Stee! Company Camden © 








WHERE THE 


- SEAMAN PULVI-MIXER FITS 


IN HIGHWAY, STREET OR AIRPORT CONSTRUCTION 


d 
% 


A 
1 ae 


Seed-beds for grass 
planting on shoul- 
ders, backslopes, 
parkways 


Stabilization of highway 
shoulders, 


This FREE book, SOIL STA 
BILIZATION METHODS, 
modern in every respect, 
compiled by SEAMAN en- 
gineers, gives you complete 
information on _ processing 
methods and on the many 
uses for the SEAMAN. Ask 
for Bulletin 25 


Mixing for bituminous 


° 
of 
vy, 


“~ 
wet 


Gravel stabilization 
to improve country 





Pulverizing old bi- 
tuminous road after 
scarification to re- 
claim materials for 
reconstruction. 

vt Oa 


a a | 


=~ Sia 3 
Bras Mixing for soil-cement 


highway. 





city street. 





Constructing macadam sub- 
base prior to laying con- 
crete pavement. 








na 





Mixing for bituminous 
parking yard at shopping 


center 





Mixing to 


Sallews 


ee 
Propelled TRAV-L- 
PLANT. Completely 
equipped for precisely 
controlled application 
of bitumen of water 
during mixing opera: 
tions. 7 ft. mixing 
width. Gas or diesel 
powered 


construct 


airfield runways and 


taxiways. 


The SEAMAN PULVI-MIXER is 
engineered for high daily output in 
all mixing operations on the most ex- 
tensive stabilized construction proj- 
ects — utilizing any type of binder 
with any suitable aggregate or soil. 
In addition, the SEAMAN is profit- 
able in a variety of work that ranges 


from land clearing to parking lot, 
driveway or hangar floor stabilization. 
Low investment, small operating cost 
and high maneuverability are the 
reasons for such versatility. 

Glance at the applications shown 
above. Then—put a SEAMAN in your 
road or street construction plans. 


SEAMAN MOTORS, rnc. 


276 N. 25th ST. 


MILWAUKEE 3, WISCONSIN 
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» DECLINE in quality of the high 
ways over which defense transporta 
tion travels will have a serious effect 
on the strength of the whole of national 
economy, Mr. A. vanderZee, vice presi 
dent in charge of at Chrysler 
Corp., told the A.G.C. convention in 
Detroit. 

This lesson was learned with over 
whelming supporting evidence during 
World War II, he said, when trucks 
carried 34 of all the nation’s freight. 
Now, when *4 of it is carried by trucks, 
the government has cut annual high 
way steel allotments from the required 
2 million tons to 800,000 tons. 

“Only recently,” he added, “there 
were 680 highway projects involving 


sales 


Cites Value of Transportation to Defense 


® Chrysler Official Decries “Unwise Decisions” in Controls 


#300 million in construction being held 
This 
situation prevails even though experts 
estimate that about half of our main 
roads will wear out during the next 10 


up by delayed steel deliveries. 


vears, and that many of them are now 
functionally obsolete.” 


Continued Expansion Seen 


In addition to this, Mr. vanderZee 
continued, it is that the 
country’s population will increase 20 
million by 


estimated 


1960, requiring continued 





OPS Official Discusses Price Regulation 


» CEILING Price Regulation 93, 
tailored for the construction industry, 
takes into consideration that few build 
ing jobs are performed alike with 
respect to labor, materials, equipment 
and that the contractor traditionally 
operates at best on a slender margin, 
and often at great risk, members at the 
convention were told. 


Language ‘Very Broad” 


Thomas G. Letchworth, chief of the 
Construction Section, Building Mate- 
rials Branch of the Office of 
Stabilization, said the language of the 
regulation is very broad, but it does 


Price 


not compel changes in business prae- 
tices, cost practices or methods in the 
industry. It 
take into account current costs in the 
industry. 

Generally, price regulations to date 


is designed, rather, to 


Thomas G. Letchworth 
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have been based on the adjustment of 
pre Korea price levels with later cost 
taken 
its predecessor, contains a 


increases into consideration. 
CPR 34, 
hardship clause and pricing formula 
which permits the contractor to pass 
higher labor and material costs on to 
the customer, provided he agrees to 
absorb it, he noted. 

Now, under CPR 93, he added, the 
contractor can apply to his current 
cost of labor, materials and equipment, 
9/10 of his highest markup for profit 
that he had in effect for a comparable 
job during the base period of July 1, 
1949 through June 24, 1950. 
tractor, Mr. Letchworth went on to 


say, may apply to current costs his 


The con 


highest base period markup for over 
head without reduction. 


10% Basis Explained 


The 10° reduction in the profit is 
not an arbitrary figure. It is 
on the that 
struction labor has increased 10% 


based 


estimate the cost of con 
, and 
the price of building materials 12% 
When ap 


costs, he 


since the Korean invasion. 
plied to the current said, 
the 9/10 of pre-Korea markup for 
profit will result in the save dollar 
profit the contractor realized during 
the base period for a similar job. 

The current costs, he added, may 
not exceed wage rates authorized by 
the Wage Stabilization Board or the 
material costs must not exceed ceiling 
prices of OPS. The regulation gov 
erns the markup for profit over current 
costs for labor and materials, but, he 
concluded, it does not control the final 
or end price of the job. 


development of manufacturing plants, 
production processes, and the moderni 
zation and expansion of streets, high 
He cited 
estimates that last year's traffic trav 
elled about one 


ways and parking facilities. 


half trillion miles over 
the nation’s system of some 3 million 


A. vanderZee 


miles of rural roads and 300.090 miles 
ot city streets. 

The construction and the auto indus 
tries work together to a considerable 
degree toward the industrial and com 
mercial growth of the nation, Mr. van 
derZee added. The auto and the truck 
along with construction have promoted 
suburban living and brought about a 
decentralization of manufacturing fa 
cilities, as well as marketing and dis 
tribution areas 

He called the construction industry's 
1940 to V-J 

. that can 
remarkable 
growth in the construction of new fa 
cilities and the rebuilding of existing 
facilities from the of the 
1950.” 

He cited as a good example 
plant which the 


achievement record from 
Day an “impressive one 


be matched only by the 


close war to 
a new 
Chrysler Corp. has 
been commissioned to build and oper 
ate for the Navy 
Detroit. If it 
versal use of the passenger car and 
truck the plant could not be built so 
far from the center of 


16 miles outside of 


were not for the uni 


town and vet 
retain ready access to the many sup 
plier plants and the employees in the 
area, he noted. 


(Continued on page 44 
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Engines 
275 to 
450 h.p. 





LeTourneau 34 m.p.h. 


ee? TOURNAPULL 


@ Power-proportional 
@ Custom-built...capacity differential 
from 27 to 42 cu. yds. _— 
(35 to 50 tons) ® Constant-mesh transmission 
with torque converter, or 
@ Speeds to 34 m.p.h. sliding gear transmission 


@ 275 to 450 h.p. engines @ 4-wheel, multiple-disc 


air brakes, 8,467 sq. in. 
@ 90° turns in less than total braking surface 
half overall length 


@ 30.00 x 33, 40-ply low- 


@ Positive electric power steer pressure tires 


LETOURNEAU 


Ask your LeTourneau Distributor to help 
le] your next big yardage job with 
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35 to 50-ton rear-dump 
TOURNAROCKER 


fom 


f 


ececeeeoecoceos 


Steel grid reinforced bow! 
... low rear entry... 
front-wheel drive ... fast, 


rame, 
spring, hydraulic troubles. 


*"A”’ Tournapulls 





jpeeeeeeee 


you estimate r.c. LeTOURNEAU, inc. 





Aja JOBS 


Capacity 
27 to 42 yds. 


Scraper carily interchangeable with BIG Ladle 


27 to 40-yd. bottom-dump 
, TOURNAHOPPER 


Power-controlled dump... 
big top opening... clam- 
shell-type gates lift for 
high clearance, open same 
width as top to pass rocks 
and stumps. 





Peoria, Illinois 
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Continued from page 41) 
The 
derZee asserted, can help expand the 


1utomobile industry, Mr. van 
nation’s military capacity without tear 
ing down the productive structure used 
to produce essential civilian goods. 

At the 
motor car production, he stated, stands 
at about 40° While the industry is 
told that this is necessary to provide 


present time cutbacks in 


better allocation of strategic materials 
for added, it 
thead of dates for quantity delivery 
of most war goods, resulting in unem 
Most ot 
the total defense contracts and orders 


defense, he comes far 


ployment of auto workers. 


held by the auto industry will not reach 
the production stage for many months, 
take two 
years or more to tool up and be ready 


while in some cases it will 


to produce. 
Defense Contracts Small 


As a result, he continued, all the de 
fense contracts accepted thus far by 
10% of 
its manpower for the next 6 months. 


the industry will not absorb 


effort to conserve materials, 


Mr. vanderZee reported, the auto in 


In an 


dustry has been conducting voluntary 
but scrupulous conservation measures 
ind has saved the nation about 5 mil 
lion tons of steel, nearly 90° million 
pounds of stainless steel, over 48 mil 
lion pounds of aluminum, and 167 mil 
lion pounds of copper along with quan 
tities of lead 


materials 


tin, and other critical 


He said manufacturers “subscribe as 
cagerly as any patriot to the needs of 
the nation, but are concerned over gov 
and 


obviously do 


ernment control decisions 
that 


take 


tecalling that in less trying times, 


UuUnWIs¢ 


not and can not 


into consideration all the facts.’ 


deci 
are bad,” 


competition has proved “whose 


sions are good and whose 


he pointed out that in an 
‘allegedly half 
stricted,” the 
and intricate that errors in judgment 
can be 


economy 
and half re 
probl ms are so 


free 
large 
serious. General contractors, 
he added, are in a position to “judge 
well” the hazards of current conditions 
in business, 


Mr. vanderZec 


note of confidence 


concluded with a 
that an 


American people would act upon “com 


informed 


mon-sense 
the 
people to constantly strive for a calm 


principles,” and expressed 


need “as citizens and as business 


objectivity and a deep sense of respon 
sibility’ to support and encourage a 


full appreciation of such principles. 


aa 


Hulcy Warns of Trend Toward Socialism 


» GOOD HEALTH of the construc 
tion industry is good economic health 
for America, D. A. Hulecy, president 
of the Chamber of Commerce of the 
United States, told the A.G.C.’s De 
troit convention. 

“T wish that thought could be drilled 
home to all the American people,” 
Mr. Huley “You (the 
A.G.C,) are doing a fine job of getting 
it across, and we in the National Cham 


continued, 


ber are doing all we can to assist tell 
ing the story.” 
Mr. Huley was speaking generally 


D. A. Huley 


about recommendations adopted by the 
Construction Industry Advisory Coun 
cil recently in’ Washington which 
that the 
Administration 
detined 


construction problems, 


urged Defense Production 


establish a “clearly 


responsibility for handling 


and examine 
discrepancies between government and 
industry 


reports on availability of 


critical materials. 
Other Recommendations 
The 


conservation 


urged 
public and 
private building, advance planning of 
needed construction, and that any allo 
cation of materials for specific projects 
would carry an assurance that the ma- 
terials would continue to be supplied in 
subsequent quarters, 

Mr. Huley reviewed the construction 
needs which were highlighted by sev 


recommendations also 


methods in 


eral speakers at the council 
(March Construcror), 
Speaking with regard to the size 
and power of the government, Mr. 
Huley said, “Government is in busi- 


meeting 


ness; it is in competition with busi 
ness; it is exercising a form of birth 
control on new business enterprises; 
and it is doing all these things with the 
tax money it from existing 
business. You and I, gentlemen, 
are watching socialism being purchased 
for us with our own tax money.” 

One can’t sell socialism to the Amer 
ican people by that name, but, he 
added, it is being done by selling the 
idea of “safe enterprise” and the “in 
surance state” to the people. It is 
“our job’, as men dedicated to a con 
structive and creative economy, to 
recognize the fine line between social- 
ism and social legislation, he continued. 


exacts 


Praises Construction Industry 


Mr. Huley then praised the con 
struction industry for its “diligence in 
today’s cause of freedom’, and said 
it has shown an “insight into the deli 
cate balance between freedom = and 
coercion.” 

Officials in government may be the 
most dedicated and selfless men in the 
world, he asserted, but this is not the 
The point is that once the 
power to control or to “adventure with 
turned 


others, “you have generated two dan 


point. 


tax money” has been over to 
gerous waves for the future.” 

“First, you gamble that the heirs of 
the men in power today will be equally 
well-intentioned and benign. Second, 
you have begun to educate and con 
dition the mass of people to existence 
under centralized power.” 

He said the first is “bad enough”, 
but it can be shaken off. 
he called a “deadly and corrosive . . . 
tidal destruction for free 
enterprise and individual liberty.” 

The quarrel is not with government 
cut to the pattern of our needs, he said, 
but rather with those who like big gov 
The 
government has grown too big to be 
solvent and efficient, and too big “to 


The second 


wave of 


ernment for the sake of bigness. 


police against unmorality and corrup 
tion,” he charged. 

In concluding, Mr. Hulcy said if 
it can be proved that socialism means 
“rationed opportunities” for our chil 
dren, “then we will have won the case 
for liberty and free enterprise.” 

Before his address, Mr. Huley 
praised Martin W. Watson, Topeka, 
Kan., and William A. Klinger, Sioux 
City, Iowa, both former A.G.C. presi 
dents, for their work through the U.S. 
Chamber of Commerce. 
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All-Wheel 


Drive 


with its tre- 
mendous 
climbing power 
in the front 
drivers. 


All-Wheel 
Steer 
which makes the 


twice 
grader 
as maneuverable. 


Controlled 
Traction 


which moves 
more material, 
farther and 


8 Important Features Never Before ‘ 
Combined in a Motor Grader 


30 minutes of action, in 16 mm. color and sound, demon- 





strating the performance of Austin-Western Power 
Graders and Attachments on a wide variety of jobs. ag 
Your nearby A-W distributor will be glad to schedule 
a print for your use. 
Precision 
sideshift 
which keeps 
the blade under 
perfect contro’: ° 
e 
& Complete ly 
Reversibjo 
IT | 
: e 
High-Lift oo fo 
Jade ie: on these rare 
Bia ™ oe when 
for accurate work * = necessary 
on any degree = 
| of slope: 
; * 
| d: 
9 
| we Full 
Ry Aydrauli 
Extreme ca C ss 
neal : Ontro] 
| Blade - with its instant 
which comes be @ Ba ; 
handy of pos — 
majority of 1° - 
ao 


AUSTIN-WESTERN COMPANY : Subsidiary of Baldwin-Lima-Hamilton Corporation - AURORA, ILLINOIS, U.S.A. 
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“CATERPILLAR” 





Big Yellow Machines on 
Colorado’s Model Turnpike 


WHEN you drive between Denver 
and Boulder, Colorado, over the 
new toll turnpike, you will be im- 
pressed by its long, sweeping curves, 
easy grades and superb surface. 
You'll appreciate, too, the saving 
in time and driving effort as well 
as the 8-mile shortening in distance. 
Colorado can be justly proud of 
this superhighway. 

Construction of the turnpike was 
performed by a number of well- 
known contractors, including Peter 
Kiewit Sons’ Co., J. H. and N. M. 
Monaghan, Western Contracting 
Corporation and Colorado Con- 
structors, Inc. With the first con- 
tracts let in late 1950, the job has 
been carried through in good time. 


A great part of the earthmoving 
and grading has been done by 
‘Caterpillar’? equipment owned by 
the various contractors. ‘‘Cat’’ 
D8, D6 and D4 Tractors, equipped 
with ‘‘Caterpillar’’ Bulldozers, 
handled the short-haul work. Over 
longer distances ‘‘Cat’? DW20 
Tractors, pulling W20 Wagons or 
No. 20 Scrapers, rolled their big 
loads fast. Much of the leveling and 
surface preparation was done by 
‘Caterpillar’ No. 12 Motor Graders. 
And numerous ‘‘Caterpillar’’ Diesel 
Engines powered shovels and com- 
pressors along the route. 

As on practically every important 
highway contract in the nation, the 


by Colorado Constructors, Inc., is finish- 
ing a shoulder on the new turnpike, Col- 
orado’s only toll road. 


46 


A “Caterpillar” 


D8 Tractor and ’Dozer, owned by Peter Kiewit Sons’ Co., backfills 


around a bridge on the Denver-Boulder Turnpike. Lorain dragline in background is 


powered by a ‘“‘Cat’’ D318 Engine. 


Big loads of fill earth are handled by this “‘Caterpillar’” DW20 Tractor, pulling a W20 
Wagon. Owned by Peter Kiewit Sons’ Co. 


big yellow machines made by 
“Caterpillar’” have contributed to 
the efficiency and speed of this con- 
struction job. Built with the stam- 
ina to stand up and take it under 
the toughest conditions, they keep 
steadily at work with a minimum 
of down-time. And when repairs are 


CATERPILLAR TRACTOR CO., 


needed, fast service is always 
available from‘‘Caterpillar’’ Dealers. 

Good equipment is valuable prop- 
erty in times like these. It’s worth 
taking care of. A few minutes a day 
spent on proper maintenance pays 
off in many added hours of profit- 
able work life. 


PEORIA, ILLINOIS 
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» GENERAL CONTRACTOR rep 
resentatives of the Construction In- 
dustry Stabilization Commission 
fought the adoption of the health and 
welfare policy for the construction in- 
dustry which was approved by the 
Wage Stabilization Board, 
the policy can lead to rushing ill-con- 
ceived plans into effect before they 
can be properly assimilated in many 
local areas, 

The action was made public on 
March 13 when WSB approved both 
the 1952 wage stabilization policy for 
the construction industry, and the 
1952 health and welfare policy which 
had been recommended by CISC. 

@ The 1952 wage policy, recm- 
mended unanimously by the 12 CISC 
members, permits maximum wage in 
creases of 15¢ per hour the 
10° increase over rates in effect on 
July 1, 1950, under the old policy. 

@ The health and welfare policy, 
recommended by a 10-2 vote with 
specialty and subcontractor represent 
atives joining labor and public mem- 
bers of CISC, permits an additional 
7.5¢ per hour payment to approved 
health and welfare funds. 

The dissent to the health and wel- 
fare policy was signed by CISC Mem 
bers James D. Marshall, assistant 
managing director of The Associated 
General Contractors of America, and 
by Everett W. Dunn. (Text of their 
dissent is on the following page. ) 

The A.G.C., at conclusion of its 
33rd annual convention in Detroit, 
adopted a resolution which expressed 
“vigorous opposition to actions by any 
federal agency which help to promote 
the establishment of health and wel 
fare funds in construction through the 
exercise of powers intended only for 
the purpose of 
(Text of 


because 


above 


stabilization.” 
resolution is on page 382.) 


1952 Wage Policy 


The 1952 wage stabilization policy 


wage 


provides that, as a normal rule, the 
commission will approve wage in 
creases up to hour over the 
10° increase allowable under the old 
formula. All such adjustment must 
have prior commission approval. 
The 10° formula, adopted August 
1951 by WSB 
approving wage increases in the con- 
struction industry, permitted increases 
up to 10% above the effective rate for 
each job classification on July 1, 1950. 
The new policy is effective until 
December 31, 1952. WSB stated: “In 
recognition of the industry practice of 
negotiating collective bargaining 


15¢ an 


as its policy for 
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Health and Welfare Policy Can 


Lead to “ill-Conceived Plans” 
e® Also Approves CISC 15-cent 1952 Wage Policy 


agreements for a year or longer, the 
commission recommended that the pol 
icy be adopted for one year. It was 
pointed out that otherwise there might 
be numerous contract reopenings 
which would be unstabilizing. Many 
construction contracts are taken on a 
firm bid, well in advance. The work 
lasts throughout a often 
The con 


season and 
into the following season. 
tractor cannot adjust his price if wage 
rates are changed after the work is 
begun and unless wages are firm for 
1 protect himself only 
by bidding high enough to cover pos- 
This, the 
commission pointed out, would be in 
Hationary.” 

WSB explained: 

“The 10% was the only 


one granted in the industry although 


a vear he can 


sible increased labor costs. 


increase 


employees in other fields were per 
mitted an additional cost-of-living in 
crease under General Wage Regula 
tion 8. £7 
increase in other industries. 

“In the construction industry, 4.7 
on the average, would be 12¢ an hour. 
The commission's 
1.3%, 
that the additional amount is justified 
by the fact that the WSB, in approv 
ing the new policy, specified that in 
creases in holidays with pay, vacation 


This has amounted to a 


recommendation is 
or 3¢, higher on the grounds 


payments, pensions or similar fringes 
would be chargeable against the 15¢ 
allowance.’ 

WSB and CISC are working on a 
regulation for administration of this 
policy. 

Health and Welfare Policy 

The health and welfare policy ree 
ommended by CISC over protest of 
the general contractor representatives 
and approved by WSB with its indus 
try members dissenting is based on 
five main points. WSB stated: 

“7. All health and welfare 
plans and all increases in the amount 
of employer contributions under exist 
ing plans must be approved by the 
commission. (The will 
issue a regulation shortly specifying 
the procedure for filing health and 
welfare plans. ) 

“2. Employer contributions into a 
health and welfare fund will normally 
be approved for an amount not exceed 


new 


commission 


This criteria is 
ditferent that established for 
other industry under General Wage 
Regulation 19, which specified bene- 


ing 7.5¢ hour. 


per 
from 


fits yielded by the plan rather than 
contributions to it. This standard is 
estimated to be below the equivalent 
referral benefit standards specified in 
GWR 19. The different approach is 
justified, the commission reported, be 
cause the cost of purchasing the same 
benefits varies widely between differ 
ent areas the normal construction in 
dustry practice is to fix the amount 
of employer contributions rather than 
to bargain for specified benefits; and 
migratory contractors can be brought 
into a local area plan on equal terms 
with local contractors only if there 
is a stated contribution which all em 
The 7.5¢ per hour 
effect in many 
plans prior to stabilization, the com 
found. will 
consider applications for the approval 


ployers must pay. 
contribution was in 


mission The commission 
of greater contributions on a case- by 
case basis. 

“oe. Ine left 
select in local negotiations the kind 
of benefits which they will purchase 


parties are free to 


with the fund, but the selection must 
he from the kinds of benefits accepted 
by WSB, with the single exception 
that they may elect to purchase insur 
ance against medical expenses of all 
kinds and not merely those incurred 
im connection with hospitalization. 
“4. under ap 
propriate safeguards, for the 


Provision is made, 
com 
mencement of employer contributions 
prior to completion of the plan, since, 
in the construction industry, it is often 
build up a health and 
a period of time 


kind 


necessary to 
fund over 
benefits of 
purchased. 
“5. Where 
tiated by the appropriate bargaining 


welfare 


before any can be 


a plan has been nego 


agencies, it may be approved as an 
area practice to which any contractor 
may conform without further ap 
proval.” 

In effect, the 
policy 


and welfare 
invitation for 


health 
constitutes an 
unions to secure the 7.5¢ employer 
contribution to health or welfare funds 
in addition to the 15¢ per hour wage 
permitted under the 1952 
wage stabilization policy. 


increase 
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Text of Dissent to Health -Welfare Policy 


e “Inflationary and Unstabilizing,” General Contractors Say 


» \ MAJORITY of the Construc 
tion Stabilization 
that 

contributions ap 


Industry Commis 


sion has 


health 
proved under its regulations will not 


proposed ‘Employer 


and welfare 
be charged against wage increases ap 
provable under the policies of the Com 
mission,’ 

The undersigned 
bers of the 
igreement with the proposal, believ 


industry mem- 


Commission are not in 
ing that such action is inflationary and 
unduly unstabilizing to the industry, 
and we respectfully request that copies 
of this submitted to the 
Wage Stabilization Board at the same 
time the majority plan is submitted or 


dissent be 


discussed. 

‘We wish to point out that, while 
the Commission has accepted as basic 
the benefits WSB Regula 
tion 19, it does not seem to be speci 
tically limited to the 
which is an integral part of that regu 


stated in 


review criteria 


lation. It permits expansion and ex 
tension of these benefits so as to cover 
workmen now retired and provides for 
employee coverage during periods of 
unemployment, regardless of the fact 
that intermittent employment is pecu 
The 
Commission also would permit elim 
ination of the restriction to In Ios 
pital medical expense. Regardless of 
such additional benefits 
may be, they will increase the cost of 
health and 
dustry 


liar to the construction industry. 


how desirable 
welfare plans for this in 
beyond such plans permitted 
other industries. 

certain conditions which 
ire peculiar to the 
dustry. 
other 

lightly 


Seasonal ty 


The re are 
construction in 
In making comparisons with 
must not be 
disregarded. 
, intermittent employment, 
migration of workmen 


industries these 


consid red or 


from job to 
job and from one employe r to another, 
frequently involves the movement of 
densely populated 
areas where the local unions may havs 


employees from 


large memberships to isolated areas 
where there is a small local union mem 
Where construction 
projects are concerned, this movement 
may extend to all parts of the United 
States and its territories. It should 
be obvious that these basic conditions 
of employment are completely differ 
ent than was apparently contemplated 
by WSB Regulation 19. They pre- 
sent difficulties in developing sound 


bership. large 
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health and welfare plans which would 
be equitable to both employer and 
employee. It is only in a few localities 
and in only the most closely organized 
segments of the industry that some 
of these difficulties have been resolved 
and health and welfare plans have 
been established. 

“The majority proposal now is to 
automatically allow or approve such 
plans wherever agreed to by the tra- 
ditional local bargainers, when within 
a cost of 7.5¢ per hour without charg- 
ing this increase in wages to any in- 
crease permitted by the Commission's 
wage policies. 

“It is doubtful if a more unstabiliz- 
ing program could be created. Every 
union will be immediately faced with 
demands for this 7.5¢ in’ welfare 
funds since it is not charged to wages 
and wages cannot lieu 
thereof. 

“In many areas where the health 
and welfare plans have been adopted, 


be paid in 


they have been accepted in lieu of a 
corresponding wage increase. Now, 
however, this privilege of taking these 
increases in the form of wages is being 
denied to a vast number of construc- 
tion workers who have always had a 
decided preference in the matter. This 
privilege of exercising a preference 
has not tended to unduly unstabilize 
adjacent areas. This restraint will 
now be taken away. An issue between 
the bargainers is now being created. 
With the government seeming to an- 
nounce a come-and-get-it policy surely 
its weight is being heavily shifted to 
the welfare side, even though in theory 
it remains for each area to bargain 
and agree as to a health and welfare 
plan With government's 
in this period of maximum employment 
the right to will often be 
simply the privilege of consenting. 
and inter-craft inequities 
created and naturally these 
will bring requests for adjustments 
upward. It is ridiculous to assume 
that both parties will not place a full 
this benefit and the 
Commission is wrong, we think, in not 
recognizing that fact. 

‘The tendency to bargain for a 
health fund under the 
WSB policy or Commission's policy 
is inevitable. 


blessing, 
bargain 


Inter-area 
will be 


7.5¢ value on 


and welfare 

Each union will under- 
take it regardless of its membership or 
its ability to sustain a workable plan. 


Obviously, a great inequity is being 
created between the large and small 
unions. We think it would be fairer 
to permit the smaller organizations 
the privilege of having instead an ad 
ditional amount in its wages. 

“When great numbers of construc- 
tion workers are brought into the jur- 
isdiction of small local unions to per 
form large projects, there are possi- 
bilities of tremendous windfalls. We 
do not believe that this can be con 
trolled under the 
posed plan of automatic approval 
whenever bargained by the local agen 
cies. Again we think it is only equit- 
able that the a part of 
the workers’ wages. 

“It is not intention to pro- 
hibit or retard the natural or reason- 


Commission's pro- 


increase be 
our 


able development of local programs 
when inspired only by local bargain- 
But we doubt that the 
national government should throw its 
weight into the issue in such a way 
as to actually inspire from a national 
level the adoption of programs local 
bargainers may not be ready for. 
“The construction industry is now 
at a cyclical peak. <A large part of 
today’s construction program is con 
sidered to be a necessary part of the 
national Great care should 
be taken not to now add expenses to 
the industry which are beyond that 
which can be handled safely during 
normal times. 
naive as to assume that slack periods 
of construction activity will never re 
turn. Local bargaining always has 
and always will tend to recognize these 
facts if completely free to include or 
exclude benefits which have only re- 


ing groups. 


defense. 


No one should be so 


cently come into the construction in 
dustry. The majority’s action will 
tend to eliminate this careful consid- 
eration by the bargainers by encour- 
aging acceptance of something which 
is outside of or beyond wage increases. 
In our opinion this is wrong and we, 
therefore, the 
policy on the grounds that: 

“Increases in existing health and 
welfare funds and the creating of new 
funds in construction at this time is 
just as inflationary as wage increases 
because they will increase the cost of 
construction work and they should, 
therefore, be charged to 


dissent to proposed 


allowable 
wage increases ; 

“The declaration of any policy by 
the federal government which offers 
welfare funds above allowable wage 
increases; destroys local bargaining, 
which is essential in construction and 
substitutes 


unnecessary government 
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» CONTINUED A.G.C. participa 
tion in the federal Construction In 
dustry Stabilization Commission and 
the National Joint Board for the Set 
tlement of Jurisdictional Disputes was 
authorized by the 83rd convention. 
Results of the Labor Committee's 
day-long review of the labor problems 
facing general contractors, and a re- 
view of the year's activities were re 
ported by Chairman Lester C. Rogers, 
of Chicago, and Assistant Managing 
Director J. D. Marshall. 
Commendation was given to Everett 
W. Dunn, of Hartley, Iowa, J. Wil 
liam Wade, of Skokie, Ill., and Mr. 
Marshall for their work on the CISC; 
to Richard J. Trimble, of The Trimble 
Co., Pittsburgh, and Mr. Marshall for 
their work on the jurisdictional board ; 
and to William E. Dunn and Edward 
T. Kelly of the national staff. 
Commendation for its work was also 
given to the Policy and Negotiations 
Subcommittee composed of Morris E. 
DeWitt, Poplar Bluff, Mo., Vice 
Chairman Arthur H. Wells, Chicago, 
and former Chairmen Roy E. Pickett, 
Detroit, and Carl Pitts- 
burgh. 
The 


tional 


B. Jansen, 


agreement for the jurisdic- 
board extended for 
another year with the provision that 
it be extended to March 81, 1953 in- 
stead of to December 31, 1952 so that 
conventions of the respective organi 
zations can approve subsequent ex 
tensions after negotiations have been 
concluded, Mr. Rogers reported. 

The board is being continued, Mr. 
Marshall explained, even though the 
electrical workers and Na 
tional Electrical Contractors 


has been 


union 


Associ- 





Dissent (Continued from 


page 4S ) 
interference with private enterprise; 
“Health and welfare funds in con 
struction present many probl ‘ms not 
encountered in other industries. 
Therefore, local labor officials and em 
ployers should not be put on the spot 
by the federal government to rush 
into some ill-conceived plans before 
they can be assimilated in given local 
areas, because wage increases are lim- 
ited but benefit funds may be had. 
“The proposed policy will be un 
stabilizing and will create inter-area 
well as 
inequities between the large and the 


and inter-craft inequities as 


small labor groups resulting in subse 
quent wage demands.” 


(Signed by Everett W. Dunn 
and James D. Marshall) 
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A.G.C. Backs Continued Board, CISC Work 


@ Committee Commends Work of Staff, Commission Members 


ation have withdrawn. The board has 
been of substantial assistance in hold 
minimum work 


caused by jurisdictional disputes. 


ing to a stoppages 

Three serious attempts to restrain 
construction trades from construction 
work were attempted during the year, 
Mr. Rogers reported, which 
posed by the A.G.C. These 
tempts by the steelworkers’, railroad 
maintenance-of-way, and auto work 


were op 


were at 


ers’ unions to secure agreements with 
their employers to perform mainte 
reconstruction and * in 
cases new construction work. 
The the 
health and welfare policy adopted in 
December by the government Wage 
Stabilization Board, and the necessity 
for the CISC to adapt that policy to 
the construction industry. The CISC 
policy was opposed by the general 


nance, some 


action was described of 


contractor members of the board, and 
a resolution backing up their dissent 
was adopted by the convention. 

The complications which can be 
brought about by efforts of some of 
the specialty and subcontractor em 
ployers and some of the mechanical 
trades for separate contracts and the 
employment of certain trades only by 
certain specialty contractors were out 


Mr. Marshall. 


He also gave a further explanation 


lined by 


of the principles toward which gen 
¢ ral contractor 
CISC had 


ment commission's 


representatives of 
the 


1952 wage 


worked when govern 
stabili 
zation and health and welfare policies 
were being drafted. 

The 


resolutions on 


convention adopted — several 
matters, 


are published on pages 32-33. 


labor which 





Gray Asks Aid in Taft-Hartley Change 


» RICHARD J. president 
of the Building and Construction 
Trades Department of the American 
Federation of Labor, told the A.G.C. 
annual convention that any help it 
could give to a bill sponsored by the 
department for amendment of the 
Taft-Hartley Act would be of “mutual 
benefit and will result in a more stable 
labor-management relationship.” 

He outlined 1973, by 
Senators Taft, Humphrey, Cain and 


Gray, 


aims of S. 


Nixon, and companion House bills, as: 

“1. To eliminate the building and 
construction industry from the im- 
practical and impossible representa 
tion election requirement of the act. 

“2; te the 
agreements in the building and con 
struction industry which require mem 


permit execution of 


bership in a labor organization follow 
ing the 7th day of employment as a 
condition of continued employment, 
provided the situation meets the test 


L. C. Rogers, Richard J. Gray and James D. Marshall at A.G.C. Convention 
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“EXTRA FEET" 


walk off with subdrainage jobs 


Would you have laborers carrying a brick at a 


time when they could handle hods full? 


Not if you want to hold down labor costs. And a 


similar comparison could be made on 
subdrainage jobs between handling short 
section, rigid pipe and lightweight, 


20-foot sections of Armco Perforated Pipe. 
It’s easy to see why labor costs are lower for 


installing Armco Perforated Pipe. Thus 
you can bid lower—get more jobs. 
Look at these facts! A 20-foot section 


of 10-inch diameter Armco Perforated Pipe 


weighs just 124 pounds—an easy carrying 
job for two men. Individual lengths are 
joined with a simple bolted coupling. 
It takes only three Armco Perforated Pipe 
sections plus two couplings to make an 
integral subdrainage pipe 60 feet long. 
Backfilling can follow immediately—even a 
few feet behind the installation crew. 
Time is saved in every step. 

With Armco Subdrainage Pipe there is 
no danger of malalignment, disjointing 
or breaking. Long life is assured. 
But for more details write to Armco 
Drainage & Metal Products, Inc.. 
2392 Curtis Street, Middletown. Ohio. 
Subsidiary of Armco Steel Corporation. 


ARMCO 
PERFORATED PIPE 
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of ‘affecting commerce’ as defined in 
the act, regardless of any state laws 
prohibiting use of such contracts.” 


Mr. Gray further stated: 


“LT hardly think it is necessary for 
me to justify to you the necessity for 
eliminating the representation election 
requirement of the act. You are all 
aware of our long established practice 
of negotiating our contracts several 
months in advance of their taking ef 
fect. I believe you will agree this 
practice is not only desirable but is 
necessary if you as contractors are to 
be able to estimate and formulate a 
firm bid price for a particular project. 

“The transitory and intermittent 
nature of our industry and the in- 
ability to establish stability of employ- 
ment makes the holding of representa- 
tion elections not only impractical but 
impossible. 

“We would raise no objection if the 
amendment is redrafted so as to ‘per- 
mit’ the execution of contracts ‘prior’ 
to employment. And _ provided it is 
made clear that once a contract is 
executed such agreement shall be con 
sidered as prima facie evidence that 
the union signing is the bargaining 
representative and shall be so con 
sidered so long as the contract remains 
in full force and effect or until de- 
certified by the NLRB pursuant to a 
petition filed by 30° or more of the 
employees covered by such contract. 


“Presumption of Legality’ 


“Such an amendment would give 
our more than 500,000 contracts at 
least the presumption of legality until 
it is established that the union in 
volved does not in faet represent a 
majority ot the employees covered 
thereby. 

“As to the provision for overriding 
state union security laws, all we ask 
is that the amendment contain similar 
language as contained in an amend- 
ment to the Railway Labor Act, en 
acted as Public Law 914, 81st Con 
gress, approved and effective January 
10, 1951. 

“To us it appears both necessary 
and logical to reason that since Con 
gress has taken upon itself to enact 
legislation regarding labor-manage- 
ment relations in those industries 
which affect the free flow of commerce 
that it would jealously guard against 
restrictive laws by the states which 
would tend to have an adverse effect 
on such industries. To hold otherwise 
would appear to contravene the very 
purpose and stated policy of the act.” 
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clean, smooth beams and piers 
of pre-stressed concrete 


smooth 
concrete 
industrial 
building 
surfaces 


to produce a clean, 
smooth concrete finish 


THE PROTECTIVE COATING FOR PLYWOOD FORMS. 





freedom from staining 
on apartment project 


HORN 


A.C. HORN COMPANY, Inc. os. 


Manufacturers of materials for building maintenance and construction 
LONG ISLAND CITY 1, N.Y. © Los Angeles - San Francisco - Houston 
Chicago-Toronto SUBSIDIARY OF SUN CHEMICAL CORP. 
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All over America contractors report that Formfilm 

is the practical and economical answer for the protective coating 
of valuable plywood forms. Since it is easily applied 

and reapplied on the job, Formfilm has many advantages over any 
other protective finish for concrete forms. 

Heavy scratches for instance, can be quickly recoated when 
Formfilm is used at the job. 

Formfilm is now being widely used in “tilt-up” construction. 


ADVANTAGES OF FORMFILM 


Increases speed of form handling 

Increases use of forms without recoating 

Increases life of forms—no grain raising 

Eliminates all disadvantages of oil or oil deposits on concrete 
Cleaner, smoother surfaces at minimum rubbing cost. 


-— = oe oe oe oe oe oe oe oe oe oe ee oe oe 
A. C. HORN COMPANY, INC., 
Long Island City 1, N. Y. 


Please send me [J complete data on 
FORMFILM 


0 free copy of your 
96-page Construction 
Data Handbook 


NAME. 





FIRM NAME. 





ADDRESS. 





Oi | 


CITY. 














Turning on the Power on the 


urner lumpike 


TURNER TURNPIKE Big Red the International TD-24 
—carries the load for contractors 


Arrow shows where 


cetige on Oklahoma’s new superhighway 


OKLAHOMA CITY 














12,500,000 cubic yards of earth are being 
moved to build the great new Turner Turnpike—a 
four-lane, limited access superhighway between 
Oklahoma City and Tulsa, 88 miles away. 

Contractors on the job report that their Interna- 
tional TD-24s are moving more dirt per day, be- 
cause they have more power, more speed and more 
steer-ability than any other crawler on the market. 

As Vernon Pool of Pool Construction Co. says, 
*‘Nothing can beat these TD-24s. We have ten 
of them on our section of the Turner Turn- 
pike. They out perform any other tractor I’ve 
ever seen. Our operators love them. 

‘‘We've had all kinds of tractors, but the 
next ones I buy will be Internationals, too. 
One big reason besides their performance is 
that we always get prompt service from our 
International Distributor.’’ 

Get the low-down on TD-24 superiority from 
your International Industrial Distributor. Then 
consider the service he offers you—and you'll be a 
TD-24 man yourself from then on in! 


INTERNATIONAL HARVESTER COMPANY, CHICAGO 1, ILL. 


HAPPY CONTRACTOR is Vernon Pool (right) as he tells 
International Distributor D. V. MacDonald how good his 
TD-24s are. “One of them has 6,655 hours on the meter in 
three years,”’ says Pool, ‘‘and it’s working right along with the 


INTERNATIONAL 


INTERNATIONAL 
HARVESTER 


POWER THAT PAYS 





TEN TD-24s GIVE PLENTY OF POWER FOR POOL. Pool 
Construction Co. is one of seven contractors with fleets of 
International crawlers on the Turner Turnpike. Pool has 
14 Internationals on its section of the job, and 10 of them 
are TD-24s. Here you see three of these “Big Red Champs” 
push-loading self-propelled scrapers. 
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Progress in Public Relations 
Reported at A.G.C. Convention 


® Mobilization Program Accented Speedy Service 
® Macleod Reports Strides in Chapter Aid 


public relations 


Associated 


» PROGRESS in 
General Contractors 
program was reported to the 33rd an 
Chairman John 
Calif., of the 


Committec 


nual convention by 
MacLeod, 
Public Relations which 
held two meetings in Detroit earlier. 

The 


ct nted thie need for keeping members 


Paramount, 


mobilization program has ac 
and chapters informed completely and 


promptly of industry developments 


ind association actions. Mr. Mace 
Leod re ported: 

I think it is well to point out here 
that members of the association have 
been thoroughly, accurately and 
promptly informed of all significant 
developments in the industry, actions 
of the government, and work of the 
issociation through the National 
News-Letter, Tue 


letins, and other ways. 


Constructor, bul- 
This informa 
tion also has helped to enable the chap- 
ters to become the center for authori 
tative information on construction in 
t! er 

The 


seminating 


communities.” 
of dis 
about 


association s program 


information con 
struction and the association to other 
groups, of publishing various docu 
further the A.G.C., and 


of advertising which has been contin 


ments which 


ued as an economical method of carry 
ing a brief message to large groups of 
people was reviewed. 
“Another subject 
thorough discussion,” 


which received 
Mr. MacLeod 
“was how the public rela 
tions activities can be helpful to the 
accident prevention program, and how 
chapters can make most effective use 
of the reprints of 
Manual of Accident 


These 


reported, 


sections of the 
Prevention in 
booklets have 
been developed in pocket size so that 
they can be used on the job by super 


Construction. 


workmen of 
both general and subcontractors.” 
The held a 
February 23 with a group from the 
A.G.C. Managers’ 
Council at which were discussed thor 
oughly the steps which can be taken 
by the national association and by the 


intendents, foremen and 


committee meeting on 


Secretaries’ and 


chapters to help develop or expand 
chapter public relations program. Mr. 
MacLeod reported that the national 
association is at work developing a 
program of sending to chapters on a 
regular monthly information 
which they can use in their local pro- 


basis 


grams for press purposes. 


results have come 


from the start which has already been 


“Encouraging 


e building a 


Poneer Amerie 


VETION Um 


P. D. Christian, Jr., Atlanta, Ga., presents a check for the Constructiondizing 
Award to William W. Hutton, secretary of the Kansas City Chapter, for publica- 


tion of “Blueprint for Disaster.” 
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made on that program,” he reported. 

Discussions were also held on how 
the internal public relations of the 
could be improved and 
Directors and members of the 
Advisory Board could be helpful in 
the relations between the national as- 
sociation and the chapters and in ex 
plaining the national association to 
all members. 


association 
how 


The committee expressed appreci- 
ation to the Secretaries’ and Managers’ 
Council for their cooperation. It com 
mended work of the Edwin 
Ryan agency which assists the national 
association in its advertising and pub 
lication of documents, and of Wm. E. 
Woodruff, Wm. G. Dooly, Jr., Nicho- 
las D. Fratt, and Duane L. Cronk of 
the national public relations staff. 


Lewis 





Constructiondizing Award 





Friday, July 13, 1951, was the Black 
Friday of the Middle West. This 
was disaster day in the worst flood in 
recorded history of the Great Plains 
1,500,000 acres, killed 
tl persons, drove 100,000 people in 


which covered 


Kansas and Missouri from their homes 
and did damage estimated at $1 billion. 

On that day Disaster Corps, Inc., 
was founded by the construction in- 
dustry in Kansas City. Similar groups 
were formed in other areas. Disaster 
Corps, Inc., was a private non-profit 
corporation, to mobilize the resources 
of the construction industry to fight 
the triple menace of flood, fire and 
disease 

The corps was organized under the 
leadership of Robert W. Long, Long 
Construction Co., and A.G.C. director, 
who became the president. Henry J. 
Massman, Massman Construction Co., 
A.G.C., was another director. W. W. 
Hutton, secretary, A.G.C. Kansas 
City Chapter, was a director and in 
charge of administration. Perrin D. 
McElroy, secretary-business manager, 
Puilding and Construction Trades 
Council, was the vice president and 
director in charge of labor. 

When the work had been completed, 
Disaster Corps, Inc., published the 
illustrated book, Blueprint for Dis 
aster, stating, “Since every area in 
America with 
dustrial wealth is a potential target 


a concentration of in 


of disaster by flood, fire, or atom, this 
frank report is published in the earn- 
est hope that it may serve in another 
community's hour as a Blueprint for 
Disaster.” It won the A.G.C. Con 
structiondizing Award. 
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ED A CRANE 
oe N RUBBER? 


CRANE | WA LORAIN BUILDS THE 


Here it is — the largest crane > 

on rubber in the world — the PV MOST COMPLETE LINE 
Lorain MC-824 Moto-Crane. - ; 

This is one of two working for : 

Ebasco Service Corp., Joppa, ~ 

Illinois. A number of these N \ FROM 10 TO 45 TONS 
giant cranes have been proven & ; : 

in all types of service — 

all over the country. 


Ss 
. 
i 


ihe. 


W500" 


(ses . When your job calls for rubber-tire mobility in a crane, 

4 ‘eg ° 9 ° 

4 —"_ make your selection from the world’s most complete line... 
LORAIN! You’ll have more sizes, types of mountings and 


drive arrangements to fit your needs — no matter what 
they may be. 


NEED CAPACITY? = 13... big — or small — or in 


between? Lorain Crane capacities on rubber range from 
the versatile 10-ton Self-Propelled SP152 up to the world’s 
largest crane on rubber — the mighty 45-ton MC824 
Moto-Crane shown above. 


NEED POWER & DRIVE? Select from 2 or 3 axle ty 


with 4 or 6-wheel drive for plenty of tractive effort — A 
big, multiple tires for soft ground flotation. There’s a type 
to match your needs. 


NEED 1 OR 2 ENGINES? = 56,1. p-h. Moto-Cranes with 


2 engines are especially Lorain engineered and built to 
match crane capacities. Single-engine, Self-Propelled ma- 
chines (7 m.p.h.) round out the biggest rubber-tire crane 
selection in the field! Remember, Thew built the first crane 
on rubber tires and is still the leader in this field. If you 
need a rubber-tire Crane ... be sure to check with your 
Thew-Lorain Distributor to be sure of the best! 


THE THEW SHOVEL €O., LORAIN, OHIO 





LORAIN BUILDS CRANES FOR THE SMALL JOBS, TOO! 


Here's the “baby” of the Lorain Rubber-Tire Crane family. 
This 10-ton Self-Propelled Crane, Model SP152, erects a 
concrete plant for dam construction. Big lifts or little, there's 
@ Lorain on rubber to fit the job. 





BRAKE HP. — 34.7 (famous Allis-Chalmers 
gasoline engine) 


SPEEDS — four forward to 18.6 mph; 
reverse to 2.9 


WEIGHT — 8500 Ib. 


only the 


Low first cost - Tandem drive + plus matched attachments 


Here’s a grader with power and capacity to do an outstanding job the year ’round on both 
construction and maintenance . . . yet it costs only one-third as much as large graders. The most 
important reason for this unequalled performance is sure-footed TANDEM DRIVE. This big 
grader-feature provides better traction, easier riding, smoother blading under all conditions . . . 
and it’s exclusive with the Model D in this class. 

What's more, with easily mounted, hydraulically controlled rear-end loader, scarifier, 
snowplow and windrow eliminator, there’s almost no limit to the jobs it can handle with real 


savings. See your Allis-Chalmers dealer now and let him give you a working demonstration. 


LUS-CHALMERS 


TRACTOR DIVISION * MILWAUKEE 1, U. S. A. 





a . 
Builds Roads and Streets Scarifies Toughest Surfaces 


"ae > 


+ i ~ 
Oe i Oe 
~Z ks ~ @ 


ae +a os * “eg? 


¥ 
Strips Sod, Handles Terracing 


eg litt 


make it the biggest value of them ALL! 


bie 


> + *, 
Maintains Without Leaving Windrows Works and Spreads Oil Mix 


designed for your jobs! 
built to take it! 
easy to operate! 


easy to service! 


* 


Finishes Between Forms, 
Levels Sub-divisions 


> “4 Re i 
Grades Shoulders 


Loads Surplus Dirt 
or From Stockpiles 


loads Snow 








TIONAL DEFENSE 


Adm. Jelley Relates Pressure 
For Economy in Construction 


@ Describes Probe of Navy Contracting Methods 


» CONTRACTORS at the 33rd an 
The Associated 
General Contractors of America last 
month heard Rear Admiral Joseph F. 
Jelley, Chief of the Navy's Bureau of 
Yards and Docks, portray the constant 


nual convention of 


pressure his office is under to secure the 
most economical construction. 


Rear Admiral Joseph F. Jelley 


Evervone who 
tirst be 


They must realize that the vari 


serves on our pro 
yram must cost-conscious,” he 
said 
ous features we demand in a building 
cost money and ask themselves whether 
that cost is justified. 

He described a recent Congressional 
and the 
forced to 
face in defense of construction expend 


investigation of the bureau 


barrage of queries he was 


itures | ve rvone should be prepared 
to explain why and how he spent the 
funds that have been en 
Admiral Jelley said. 


government 


trusted to him, 


Congressmen Demand Facts 


He noted that Congressmen on the 
committee “weren't looking for head 
They 


wanted to convince 


lines. wanted facts and they 
themselves that we 
were spending our funds wisely. 
Trained engineers and construction 
men spent six months visiting Navy 


Admiral 


“They were looking 


projects for the committee, 
Jelle yv re ported. 
for frills and I had to explain in every 
case why something was not a frill or. 


58 


if it was a frill, what we 


to do about it.” 


proposed 


“It was very interesting and I was 
particularly impressed and I think the 
committee was impressed, too, that out 
of this large construction program that 
they had studied there were only a few 
items that they could criticize and half 
of those items were matters of engi 
neering judgment.” 

The chief of Naval construction told 
the meeting that a prime concern of 
the committee was the bureau's method 
of contracting jobs. 


98% Lump-Sum Contracts 


“T was on firm ground there,” he 
“Last vear we had 3,564 con- 


98%. 


said. 
lump 
bid got 


tracts; were competitive 


sum contracts where the low 
the award. 

Seventy contracts were negotiated 
and, of those, 50 were just technical 
negotiations, 

“Of the remaining 20... we had 
only about 10 contracts where we nego 
tiated with one man either on a lump 
basis or 


They 


where that was the only way out. 


sum a cost-plus-a-fixed-fee 


basis. were all special cases 
So I 
sat back to receive their praise. 

“But they said, ‘We want a list of 
every one of those 


Who got them? 


peate rs? 


seventy contracts. 
Were there any re 
Did you have any favorites? 
What was the reason in each case.’ ” 


Competitive Bid Soundness Seen 


“It was interesting to see,’ Admiral 
Jelley noted, “that every one of those 
gentlemen was convinced of the sound 
ness of the American system of com 
petitive bidding.’ 

Also 


replies by 


the 
contractors to the 


figuring in investigation 
were 
question posed by investigators, “How 
can the services Improve their contract 
ing methods?” 

“T was rather surprised that con 
tractor after contractor complained 
thing—the 
admiral said. 


about one size of our con 
tracts,” the “They felt 
that we were arbitrarily lumping jobs 
and making them unnec 
essarily large.” 


together ... 

Contractors seemed to believe, he 
said, that if the Bureau of Yards and 
Docks held its jobs down to one or two 


million dollars, it would get much bet- 
ter competition. That complaint im 
pressed the committee, also. 

“T felt that those men had a point 
and it is a point that we are going to 
consider very, very seriously,’ Admiral 
Jelley promised. “I can’t go along 
and say that we can split up a single 
project into foundations, earthwork, 
electrical work and mechanical work 
... but we will keep in mind that we 
must make the contracts small enough 
so we will get adequate competition.” 


Contractors Best Coordinators 


The bureau felt that splitting some 
projects would be more costly and 
would unduly increase the Navy's ad- 
ministrative burden. He added, “I 
don't think our engineers are trained 
to do the scheduling, to get the sub 
contractors working together the way 
the general contractor does.”’ 

In concluding his address, Admiral 
Jelley paid high tribute to the general 
contracting industry. “I recognize 
fully and completely that we are no 
better than our contractors. Our rep 
utation for getting the job done de 
pends on the contractor who does the 
job and I am not kidding myself that 
we are doing it entirely by our own 
efforts. It is helpful to both of us if 
you know our problems, if you know 
what we are going through and if you 
can appreciate what we are trying to 
achieve.” 





The Asiatic Touch 


talk before the A.G.C. conven- 
Admiral Jelley humorously compared 
American contractors and Japanese con- 
tractors, doing naval construction there 
“We got a letter the other day asking 
for a time extension. It was all dressed 
up with ‘Honorable Sir: We humbly beg 
* and other Japanese politeness, but 
the reasons for wanting a time extension 
were exactly the reasons that you give.” 
Noting the keen competition in Japan, 
the admiral said, “On one job that ran 
about $125,000 there were 46 bidders and 
the spread between the high bid and the 
low bid was less than 20% After the 
bids are opened, the contractors all get 
together and compare their estimates. I 
hadn't seen that happen in this country.” 
Performance bonds are “entirely foreign 
to the Japanese system,” Admiral Jelley 
said. “They have no bonding companies. 
The loss of face of the Japanese contractor 
in being unable to finish a job is so great 
that you don’t have to have a bond; they'd 
rather commit suicide than admit that 
they can’t finish the job 
“IT suppose if the A.G.C. would guaran- 
tee that the contractors would commit 
suicide, we'd be willing to do away with 
bonding here, too!” 


In a 
tion, 
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» THE ASSURANCE that Army 
and Air Force construction will con 
tinue to be awarded on the basis of 
competition responsible bid 
ders was given A.G.C. contractors at 
the association’s convention by Lt. 
Lewis A. Pick, chief of Army 
Engineers, 

The general told the Detroit meet 
ing that the Corps of Engineers ‘will 
continue to follow the present plan 
of formal, public advertising for bids. 

“This you know,” he 
said, “has as its foundation the prin 
ciple of awarding the contract to the 
lowest responsible bidder. In prac 
tically all cases this means the lowest 
bidder. We prefer this system be 
fair to both 
the government and bidder.” 

The urgency of some particular job 
may require negotiation, Gen. Pick 
admitted. But, he added, “We hope 
such cases will be rare. And the jus 
. must be complete.” 


among 


Gen. 


system, as 


cause it is completely 


parties 


tification . 


Lt. Gen. Lewis A. Pick 


As is usual, the Corps of Engineers 
will avoid awarding cost-plus-fixed 
fee contracts, except for overseas con 
struction projects, where risk is an 
unknown quantity, the Army officer 
said. ‘There are cases when only this 
procedure will permit a contractor to 
take a job. But, again, the justifica 
tion for a CPFF contract will be care 
fully scrutinized.” 


Alternate Bid Policy Reviewed 


The Corps is keeping an open mind 
on the controversial issue of alternate 
bids and will probably 
invite them. 
the submission of bids based on alter 
nate materials methods of 


continue to 
This procedure permits 
and 


con 
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Pick Describes World-Wide 
Army and Air Force Program 


e Airports, Barracks, Warehouses High on List 


© Competitive Bidding Is Rule in Stateside Work 


struction in place of those provided 
for in the standard government plans 
and specifications. 

Gen. Pick explained, “The practice 
was adopted in an effort to take ad 
vantage of all possible economies in 
construction. The Congress and the 
Department of Defense 
approached by many sponsors of de 


have been 
signs and special methods of construc 
tion differing 
These sponsors claim their materials 


from standard plans. 
and systems of construction will result 
in lower costs. We cannot deny them 
the opportunity to bid their alternates 
in competition with the standard de 

of estab 
lishing in advance of the bid opening 


sign since there is no way 
whether they can be provided at a 
lower cost. No contractor is required 
to submit a bid on an alternate ma 
terial or method of construction and 
there is no need for him to employ 
engineering or architectural 
for this particular purpose.” 


service 


Low Bid on Standard Design 


He anticipated that the low bid 
would ordinarily ‘“‘be 
standard 


based on our 
these de 
signs have been adopted only after 
extensive study and with the belief 
that they represent the most economi 
providing the desired 
At no time does this pro- 


designs because 


cal means of 
facilities. 
cedure place a burden on contractors 
desiring to limit their bids to standard 
plans. This practice will be continued 
until shows that it is not 
producing the desired results.” 


experience 


(The A.G.C.’s resolution opposing 
alternate bids appears on page 32.) 


Construction Around the Globe 


Construction programs to cost 
about $1,650 million for the Air Force 
and #820 million for the Army were 
described by the top Army engineer. 
“This construction 
the globe, 


encircle S 
and nearly 
state in the Union as well as 
Alaska, Hawaii, Puerto Rico and the 
Panama Canal Zone.’ Gen. Pick told 
the meeting. 

“In the United States, the 
of Engineers will be supervising Army 


mission 
touches 
every 


Corps 





Alternate Bidding Procedure 


General Pick described the pro 


cedure for submitting alternate 
bids as follows: 
a bid on an 


contractor 


“Before submitting 
alternate 
should 


sign conforms to the basic limiting 


design, a 
determine whether his de 
dimensions, physical criteria of the 


buildings, and to general stand 
ards specified by the Corps of En 
Alternate bids must be 


accompanied by the bidder's plans 


gineers. 


and specifications in sufficient de 
tail to permit evaluation by the 
contracting officer. Drawings must 
indicate the portions of the design 
at variance with standard 


must 


plans. 
The alternates also be com 
parable in appearance and equiva 
lent in quality, life expectancy, fire 
resistance, insulation, maintenance 
economy, structural soundness and 
completeness of equipment, fixtures 
and accessories to those required 
in the government plans. 
“Determination as to the accept 
ability of alternates will be made 
by the contracting officer. His de 
final. All of these con 
ditions are clearly set forth in the 


invitation to bid.” 


cision 1s 











construction at 115 installations in 32 
said. 

Barracks and warehouses were the 
largest items on the list. “We plan to 
spend #360 million for barracks in the 
United States and for the warehous 
ing portion we budgeted $210 
The hospital program, he 
would amount to $40 


states,” he 


have 
million.” 
stated, 

million. 


about 


about 
permanent types and 20% tem 
“The Air 
Force does not plan any construction 
that falls strictly within the emergency 
type. Construction is either 10 or 25 


Army will be 


SO‘, 


construction 


porary, the general said. 


year life. The building specifications 
generally call for a better and more 
permanent type of construction than 


was utilized when we built the theater 
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of operations type of frame building 
during World War II. 


barracks program is based on the con 
cept of housing men under the best of 


Our present 


conditions within funds available... .” 

The Air program s80 
million for hangars and $110 million 
Of the latter, 
Gen. Pick said, “Our present program 
the thickest pave 
ments ever put down. This de 
mands not only the best in construc 


Force lists 


for paving on airfields. 


includes some of 


tion technique, but also poses quite a 
drainage problem.” 

He reported that contract awards 
would probably hit a peak in the late 
summer, but explained plans to place 
the work in increments to avoid flood- 
market at 
the government's 


ing the construction one 


time “in line with 


policy to spre ad the work.” 


The vastness of overseas construc 


tion planned was apparent in figures 
the general cited for work from Green- 
land to North Africa. For the Medi- 
terranean area, the Air Force plans 
expenditure of $375 million; for the 
Atlantic area, $350 million; and for 
Alaska, about $130 million. 

The portion of overseas 
work will be the construction of run- 
ways, taxiways and aprons, costing 
some $250 million, he said. 


largest 


“The problems we face in our over- 
seas mission are unique and difficult. 
We building in climates where 
heavy construction on this seale has 
never been attempted. We are now 
pioneering construction techniques in 


are 


climates that range from 40 degrees 
below zero to 140 degrees above zero. 
We must lay where 
permafrost is a problem and put up 
hangars where the siroceco blows.” 


down runways 





Commendation for A.G.C. Affiliated Units 


Appreciation for the “magnificent 
job” of chapters and branches of The 
Associated Contractors of 
America in sponsoring and organizing 


General 


units 
pressed by Gen. Pick in his address 
to the A.G.C., 

Under the Army’s Organized Re 
Athliation 
taken 


engineer units which can be 


76 reserve construction was ex 


convention, 
, “Ve 
I rogram the associa 


serve 


tion has a major part in or 
ganizing 
called to 


ing the 


duty in emergencies, utiliz 
skills of construction 
Gen. Pick revealed that 21 
A.G.C units have 
duty, oft 
training. 


men. 

of the 
been called to active 
which 17 


Iwelve 


have completed 
units have been or 
will soon be deployed overseas, They 
ire composed of two brigades, three 
battalions, trained 


both for Army and Air Force missions. 


groups and seven 

Your two 
in Korea have 
the other 


tinue in 


construction battalions 


made history and ; 
units are prepared to con 
this tradition 
and whe rever called 
‘The fact that 80% 
tion of aviation troops in 
Korea will AAS. 


units is reason for further pride on 


tine whenever 


upon,” he said. 
of the 


engineer 


augmenta 


soon consist of 
the part of your association. 

“These affiliated troops were chosen 
because of their experience and. their 
ability to cope with major construc 
tion problems encountered. They have 
rendered a valuable service in im 
parting construction techniques to un 
trained individuals which has helped 
us greatly in the rapid training and 
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effective readying of units for opera 
tional use. 

“Both you and your units have done 
your part well. The Army, in gen 
eral, and the Corps of Engineers, in 
particular, are proud of the fine ex 
ample of voluntary citizen participa 
tion in our national defense.” 

Recognizing criticism directed at the 
Army and Air Force for drawing per 
A.G.C. units for duty 
elsewhere, Gen. Pick stated, “I regret 
that we able to carry 
out as completely our part of this as 
We have 
been unable to fulfill our intention of 
affiliated units to be held to 

during their service. 
intentions 


sonnel from 


have not been 


sociation and relationship. 


these 
gether active 
Those were expressed in 
good faith and based upon the concept 
that 
only in total war. 
“That is not 


exists. We are 


these units would be required 


the situation which 
contronted with a 
partial mobilization; sizable overseas 
commitments; and short tours of serv 
ice. In our own combat area we have 
a rotation plan with which I am sure 
you will all agree. But these factors 
have brought about a situation which 
necessitated withdrawal of individuals 
from all types of units—regular Army, 
National Guard, Reserve and AGL. 

to meet the overseas requirements 
for replacements. 
native—and | you, we have 
searched for alternatives and we shall 
continue to do so. But, I 
promises.” 


We have no alter 
assure 


make no 


He urged contractors hoping to en 
gage in joint ventures to give “‘the 
fullest attention” to administration 
and organization. ‘““The faults I have 
observed in such undertakings have 
been a lack of equipment, assignment 
of inexperienced people to the im 
portant responsibilities of procure- 
ment, and the failure to provide a 
qualified staff fully adequate to make 
proper and timely audits. 


Need Good Administrators 


“In almost such job, top 
management has given disproportion- 
ate attention to the management of 
construction features and incidental 
physical problems. No matter how 
capable your technical people are, the 
job cannot operate successfully if 
procurement and auditing 
trusted to inexperience.” 

Gen. Pick reported that the Corps 

about 25% short of controlled 
materials for the program during the 
first quarter and allocations for the 
second quarter would be within 5% 
Some 


every 


are en- 


was 


of the requirements. advance 
allotments are received for 
periods up through the first quarter 
of 1953. 

“As far as can be determined,” he 
said, ‘materials that we have for all 
quarters seem to be somewhere near 


being 


enough to permit us to do some plan 
ning, but up until two or three weeks 
ago we have not had materials given 
to us soon enough to avoid some de- 
Despite that, we 
ahead with all the plans and awards 
that were possible.” 


lays. have gone 


Enough Equipment on Hand 


Gen. Pick did not foresee a serious 
lack of heavy equipment to carry out 
proposed Army and Air Force con 
struction The best infor 
mation available to him indicated, he 
believed, that there is sufficient equip 
ment now owned by contractors to 
handle the projects planned — both 
and “The Corps of 
Engineers does not intend to purchase 
equipment for the military construc 
tion program,” he said. 

He spoke highly of the contracting 
industry and paid high respects to its 
strength in spite of current prob- 
lems. “No knows better than 
this group the incredible capabilities 
of the American construction indus 
try,” he declared. “For the job ahead 
of us we have the money, the talent 
and most of the equipment, and a man- 
power the 
trades does not appear likely.” 


programs. 


here abroad. 


one 


shortage in construction 
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Here’s the NEW Se Clay Digger 


30% 


More Power! 


Inside Trigger or 
Outside Trigger! 


Closed Retainer or 
Latch Retainer! 


Choice of FIVE Chucks: 


— vy ir 
# V5 = 
- a om | 
oie’ 
£ \ 
DISTRIBUTOR} 
SE 


%" Square Va" ‘¢ * 882 Hex. and 
x 2%" 2 Q 3 1.027 Round 
x 3%" 


Yes, Thor FIELD TESTED the new No. 16 for three years 
before putting it into production. And when Thor en- 
gineers found the demands of tunnel contractors in 
various territories conflicted—Thor incorporated all the 
demands in one tool giving the user option of INSIDE 
OR OUTSIDE TRIGGER, CLOSED OR LATCH RETAINER, 
choice of any of FIVE CHUCKS with only one part 
changel . . . YOU NAME ITI—THE NO. 16 HAS ITI 


Write for Data Sheet No. JE-1394 
INDEPENDENT PNEUMATIC TOOL CO, 


Brovches in Principal Cities ELECTRIC * PNEUMATIC 


THE CONSTRUCTOR, APRIL 1952 





Ave you Being Penalized’ 


You're not if you're using Rex® Pumpcrete® . . . concrete by pipe 
line . . . because with Pumpcrete there is no interference. Other 
crews can continue working without interruption while concrete is 
poured right beside them. 





\eas\ 
NO INTERFERENCE 
WITH MASONS 


| ATW alas 











WITH ROD BUSTERS 





No delays waiting for various trades to finish up. 

No buggies, buggy runs or heavy equipment to move. 

. , re No runway storage problem. 

So don’t be penalized by the high cost of inter- 

ference on any job... interference that means Move placing equipment from floor to floor in 15 minutes! Just extend 

dollars out of your pocket. Investigate the savings the pipe. 

of concrete by pipe line today. Get the details Eliminate trestling, scaffolding, towers and other expensive prepara- 

from your local Rex distributor, or write to Chain tory costs. 

Belt Company, 4625 W. Greenfield Avenue, 
fi Aly ; No cleanup problems. 

Milwaukee 1, Wisconsin. 


Place all the concrete where you want it, when you want it, in a 
smooth, steady flow. 


CHAIN BE. > 


qe CONSTRUCTION MACHINERY... 





HEAV AILROAD 





%» AMONG important subjects heard 
at the Heavy Construction and Rail 
road Contractors Division meetings 
in Detroit during the A.G.C. conven 
tion were the reports of Task Units 
on Contract Specifications for the 
Bureau of Yards and Docks, Bureau 
of Reclamation, Corps of Engineers 
and Municipal Construction. 

The report of the A.G.C. Task Unit 
for the Bureau of Yards and Docks 
was supplemented by the presence of 
Admiral Joseph F. Jelley of that de 
partment, Capt. M. W. Kehart, B. J. 
Katz, manager of the bureau's con 
tracts branch and others 
bureau’s Washington office. 


from the 


The admiral and his aides were pres 
ent throughout the and 
were frequently called upon to clarify 
issues first-hand. 


discussions 


In several instances, 
the officers reciprocated by seeking the 
opinions of the contractors present on 
mutual problems. 


Navy Specifications 


After a report of the A.G.C. task 
unit by E. P. Coblentz, MeLean Con 
tracting Co., Baltimore, on the De 
with the 
(January Constructor), Admiral Jel 
ley reaffirmed several points pertinent 
to contract Navy 
construction projects. 


cember 5 meeting bureau 


specifications on 


He emphasized that contracts would 
continue to be lump-sum whenever pos 
sible. Force account maintenance and 
reconstruction would be kept to a mini 
mum, he asserted, because the bureau 
had found 
nomical. 


contract work more eco 
“We think it is cheaper to 
have a contractor than a man on our 
payroll and be paying annual leave, 
sick leave and such expenses,’ the 
admiral said. 

The Navy introduced the 
subject of liquidated damages, query 


officials 


ing if contractors present were finding 
them too unfair and expressing a will 
ingness to adjust them, if necessary. 
Mr. Katz of the bureau's contract 
division reported that a major com 
plaint received in a letter survey of 
contractors was against “excessive” 
liquidated damages. Contractors pres 
ent at the convention meeting replied, 
generally, that they were not too high 
and they were not asking for a reduc 
They did ask for longer time 
allowances, particularly where delays 


tion. 


were likely to be encountered because 
of the government's materials alloca 
tions system. 

Another prime complaint contrac 
tors had submitted to the bureau, Mr. 
Katz revealed, was against awarding 
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Navy Contract Specifications 
Debated at A.G.C. Convention 


© Naval Officials Invite Queries on Pertinent Issues 
© Contractors Face Wage and Day Labor Problems 


of large contracts. Admiral Jelley 
assured the meeting that his depart 
ment tries to keep 
contracts under 
*3 million, but 
that the nature of 
some jobs made 
large contracts the 
only practical ap 
proach. The ad 
miral “We 


are not arbitrarily 


said, 


going to break up 


contrevts Mr. Bloodgood 


large 
just to make little contracts, of course.” 

Grant Bloodgood, chief construction 
engineer of the Bureau of Reclama 
tion, also in attendance at the heavy 
contractors’ meeting, commented that 
his agency had tried breaking up large 
contracts just for the sake of being 
able “the 
result was a 25°, increase in adminis 


to award smatler ones and 


tration and then ‘all or nothing’ bids, 
anyway. 


Wunderlich Case Discussed 


Admiral Jelley pointed out that con 
tractors concerned about the ill effects 
of the Wunderlich 
should note that Civil Engineer Corps 


recent decision 


officers handling contracts in the naval 
districts are not the “final authorities 


as defined by the U. S. Supreme Court 
in the Wunderlich case. The decisions 
of those officers are always subject to 
review in the bureau's office and con 
tractors can appeal for relief at any 
time, he said. 

Other task unit reports were ten 
dered by George C. Loorz, A.G.C. 
‘Task Unit for Bureau of Reclamation, 
J. A. Henderson, Task Unit for Corps 
Oldt, Task 
Unit for Municipal Specifications. 

Mr. Loorz reported that a 
of contractors on 


of Engineers, and F. S. 


survey 
Bureau of Reclama 
tion projects vielded too few com 
plaints to warrant calling a 
with the bureau. He said, “In 


eral, the specifications as now written 


meeting 


gen 
are satisfactory to our membership. 


Reclamation Suggestions 


At the next meeting of the task unit 
with the Bureau of Reclamation, Mr. 
Loorz said, he intends to make 
(1) that the 
uniform 


these 
recommendations : bureau 


establish a more system of 


field inspection, (2) that requests for 
contractor's cost data, although con 
tined to selected projects, be elimi 
nated entirely, (3) that the bureau 
make final payments more promptly, 
and (4) that in the agency's specifi 


cations for pipeline leakage tests, a 


Top officials of the Bureau of Yards and Docks conferring before a session of 
the Heavy Division in which they discussed common complaints with the A.G.C. 


contractors, 


Left to right, Capt. M. W. Kehart, Adm. Joseph F. Jelley, chief of 


the bureau, and B. J. Katz, manager, Contracts Branch. 
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stated, 
instead of leaving the criteria up to 


specific amount of leakage be 
the contracting officer in each case. 

Mr. J. 
his committee's meeting with the Corps 
that action had 
been taken on several of the task unit's 
requests and the contractors will seek 


A. Henderson, reporting on 


of Engineers, said 


relief on other issues in its next parley 
with the Army engineers. 

Mr. FF. S. Oldt 
pal construction problems, particularly 
those of 


reviewed munici 


force account construction, 
unnecessary curtailment of municipal 
improvements, and differentials in 
rates. He presented a 
tion, which the meeting adopted, urg 
ing the Secretary of Labor to maintain 


diffe re ntials 


wage resolu 


between building con 
struction and highway and heavy con 
struction in predetermining minimum 
wages for federal construction proj 
ects In an area, 

Another resolution urged by the di 
Vision Was one protesting requests of 
the Corps of Engineers for alternate 
designs on military construction. The 
action was taken 
J. M. Sprouse 


ager, 


after a report by 
, assistant division man 
reviewing recent 
Corps in that direction. 


J.D. Marshall, 


manager, Heavy 


actions of the 


Division, reviewed 
labor problems of 
pertinent interest 
to heavy construc 
tion contractors, 
particularly appli 
the 
Act 


con 


cations of 
Taft Hartley 
to railroad 
struction, 
Mr. Cunningham Newly elected 
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officers of the Heavy Division for 1952 
Edward P. Coblentz, 
McLean Contracting Co., Baltimore, 
Vice Chairman C. W. Cunning 

Condon - Cunningham Co.. 
Omaha. Mr. Coblentz succeeds 1951 
Chairman Heller, Johnson, 
Drake & Piper, Minneapolis. 


are Chairman 


and 
ham, 


George 





Construction Bills Slashed 





More than $200 million has been cut 
off the army civil functions appropria- 
tion bill which contained $693 million 
when it came to Congress. 

The 28° slash was aimed mostly at 
flood control and rivers and harbors 
projects—denying all 


new projects 


and some of 
underway. Among those 
pared off were the $37.5 million Dalles 
Lock and Dam on Oregon's Columbia 
River, the 46 million Cheatham Lock 
and Dam in Tennessee and the $5 mil- 
Lock 


eliminating features of 


those now 


Harbor and Dam in 
Washington. 


Flood 


lion Ice 


control 
were the Tuttle Creek 
Kansas ($15.5 million), the Gavins 
Point Reservoir in Nebraska ($13 mil 
lion), and Hartwell South 
Carolina ($4 million). 


excluded 
Reservoir in 


projects 


Dam in 


The House of Representatives gave 
preliminary approval late in March to 
a $153 million budget for reclamation 
construction during fiscal 1953. 

The reclamation budget was part of 
an Interior Department appropriation 
bill which came before the house after 
being cut 21° from the $626 million 
asked by the administration. The day 
labor restriction was continued in the 


bill. 


Heavy Division officers at the A.G.C. 
convention: George Heller, Minneapolis, 
1951 chairman; James D. Marshall, 
manager, Heavy Division, Washington, 
D. C.; and Edward P. Coblentz, Balti- 
more, 1952 chairman. 





New $12 Billion Power Plans 





A #12 billion expansion program to 
include construction of new generat 
ing plants, transmission and distribu 
tion facilities within the next three 
vears has been announced by the De- 
Electric Power Administration. 

The agency has set a goal of 600 
new generating units to furnish the 
nation with 32 million more kilowatts 
of electric power. That represents a 
40°; increase over existing capacity 
and 


fense 


as much new capacity in three 
years as was installed during the 50 
year period, 1880 to 1930. 

To stimulate such construction, the 
Defense Production Administration 
has granted a number of tax amorti- 
zation benefits to the industry. As of 
last month, 150 projects throughout 
the nation had been approved for cer 
tificates of necessity. They will pro 
vide $1.4 billion worth of new gen- 
erators and facilities. 

Poses ‘Construction Miracle” 

The immensity of the 32-million 
kilowatt goal is apparent in the fact 
that these first 150 projects will pro- 
duce only one-fourth of that amount. 

In an address March 31, James F. 
Fairman, administrator of the DEPA, 
said the goal set for the next three 
years poses a “construction miracle.” 

A survey of anticipated plant ex- 
pansion reveals that electric companies 
of the East North Central 
(Ohio, Indiana, Michigan, Wisconsin 
and Illinois) are planning to invest the 
$2.67 billion by 1954 
to increase their power capacity. 

Some of the individual projects ap- 
proved by DPA call for facilities and 
generating units costing up to $54 
The Consolidated Edison Co. 
of New York is planning projects 
which will cost $54 million, $45 million 
Other 
large projects are the Cabinet Gorge 
hydroelectric plant in Washington 
($35 million), new steam electric sta- 


states 


most money 


million. 


and $32 million, respectively. 


tion and transmission facilities by the 
Niagara Mohawk Power Corp. ($28 
million and $25 million), a Consumers 
Power Co. plant on Lake Erie (#31 
million), and a steam electric gen 
erating plant on Ohio's Mahoning 
River ($32 million). 
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TORQUE CONVERTER is available as optional 


equipment on models 1’2 Yds. and up. 


Here's a heavyweight that can get into the ring with any of 'em, and 
come out the winner! OSGOOD 212-Yd. Shovel is not only big and 
tough, it's got poise, speed, stamina—everything it takes to slug it out on 


the roughest rock job, and for top performance in moving dirt or mining. 


Torque Converter multiplies line pull without excessive load on engine 


. reduces shock loads on machinery and crawlers. OSGOOD Metered 
Air Control with Air-Cushion Clutches assures action that's fast, accurate 
and velvet-smooth. Entire machine is built to withstand lots of punishment 
with minimum time out for adjustments or repair. Good reach. Plenty of 
power: Caterpillar D-17,000, Buda 6-DC-1879 or GM8103 en- < 
gine. Quick conversion to Dragline, Clamshell, or Crane. Let 
OSGOOD help you KO rising production costs now. Write today. —— 
EQUIPMENT DESIGNED WITH YOUR PROFIT IN MIND 


“an 
. 


$203 


POWER SHOVELS, CRANES, 


DRAGLINES, CLAMSHELLS, 
The OSGOOD COMPANY [ire 


MARION, OHIO 


CRAWLER, TRUCK OR WHEEL 
MOUNTED. DIESEL, GASOLINE 


AFFILIATED WITH THE GENERAL EXCAVATOR CO. OR ELECTRIC POWERED. 
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Building Contractors Attack 
Separate Bid Legislation 


© Protest Required Listing of Subcontractors 


¢ Marshall Advises Careful Adherence to Wage Rules 


» A CONTINUING campaign 
against laws requiring separate bids 
on public works projects was urged by 
building contractors at The Associated 
General Contractors of America con- 
vention in Detroit recently. 

The assembly heard reports from 
general contractors in Massachusetts, 
South 
Carolina and other states where bills 


Louisiana, Georgia, Texas, 


have passed or are pending which 


threaten general contracting proce- 
dure. 

Moses Siotnik, a Boston contractor, 
told the meeting that the Massachu- 
setts Supreme Court is debating the 
merits of a state law requiring the list 


ing of subcontractors. 
Contractors Prerogatives Taken 


“In the Massachusetts law the con- 
tractor lists his subcontracts with the 
umounts. The awarding authority has 
the right to substitute any that he lists 
other. Now that takes the 
of the general contractor 
Mr. Slotnik said. 

Frank 


for some 
prerogative 
away,” 

Mr. Williams & 
Burrows, Burlingame, Calif., reported 


Burrows, 


that a similar law affected general con 
“We 


subcontractor listing law that requires 


tractors in California. have a 


the submission of bids on general con 


tracts on public works 
school 


city, state and 
to be accompanied by a list of 
the subcontractors on all subcontracts 
exceeding half of 1° of the total 
amount.” 


Problem Is Recurring One 


Other contractors revealed that the 
issue was a recurring problem in their 
states. They noted that the mechani- 
cal and electrical contracting associa 
tions were spearheading moves for 
such legislation. 

Welton A, Snow, manager, Build- 
ing national A.G.C.,_ re- 
viewed steps taken by the national as- 
sociation to combat the trend and 
promised that renewed efforts would 
be made. Information is available at 
the national office, he reported, for 
groups wishing to oppose such moves. 


Division, 


The Building Division meeting also 
heard Frank Creedon 
Haynes of the National Production 
Authority answer queries about the 
loosening controls over critical mate- 
rials. ‘T. G. Letchworth of the Office 
of Price Stabilization, clarified issues 
involved in the new price regulation 
for construction. He advised the 
builders to obtain statements of com- 
pliance from their subcontractors. 

James D. Marshall, assistant man- 


and John 


Officers of the A.G.C. Building Division: Left to right, W. A. Snow, manager, 
national staff; H. C. Turner, Turner Constr. Co., New York, 1951 chairman; W. 


Murray 


Werner, The Werner Co., Shreveport, La., 1952 chairman; and Frank 


Burrows, Williams & Burrows, Burlingame, Calif., new vice chairman. 
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Defending General Contracts 


There are available at the na- 
tional A.G.C. office, a number of 
pieces of “ammunition” for use of 
chapters combatting separate con- 
tracts legislation. Foremost is the 
pamphlet, “Undivided Responsibil- 
ity, the Key to Lower Construction 
Cost.” A supporting compilation 
of unfortunate experiences under 
separate contracts, titled “The Evi- 
dence,” is also available. Building 
Division Manager W. A. Snow re- 
ports that results of a questionnaire 
polling the activities of chapters 
against separate contracts will be 
obtainable as received. 











aging director, national A.G.C., told 
the contractors that they may be held 
liable also for the adherence of their 
subcontractors to wage stabilization 
rules. “Perhaps you should scrutinize 
your subcontracts and the contracts 
that you have with government agen 
cies . . . until we can find out what 
your real responsibilities are under 
those circumstances.” 

He predicted that there would be 
enforcement of the regulations govern- 
ing wages, ‘‘and it is enforcement with 
a vengeance if its hits because it 
doesn't deal with that little bit of over- 
payment you made. It deals with the 
whole payroll that went to the fellow 
that you overpaid.” 


Recommendations Announced 


A report tendered by Arthur Wells 
of John Griffith & Son Constr. Co., 
Chicago, from the joint cooperative 
committee of The American Institute 
of Architects and The Associated Gen- 
eral Contractors of America requested 
endorsement of a number of resolu- 
tions. Among them was a recommen- 
dation that appropriate government 
authorities be urged to project the an- 
ticipated availability of critical mate- 
rials and thus allow advance planning. 
It also reaffirmed the prerogative of a 
general contractor to choose his surety 
company freely and declared that “it 
is an undesirable practice to require 
such bonds to be purchased locally or 
through some specified agent or com- 
pany.” 

The Building Division elected as 
1952 chairman, W. Murray Werner, 
The Werner Co., Shreveport, La., and 
as vice chairman, Frank F. Burrows 
of Burlingame, Calif. 
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» TO IMPROVE 


lower 


construction and 
Joint Cooperative 
Committee of the Producers’ Council 
and the A.G.C., meeting in conjune 
tion with the A.G.C. 33rd annual con- 
vention, proposed means of informing 
contractors of strides in new materials. 

The committee suggested that pos- 
sibilities of a long-range program to 
keep contractors abreast of improve- 
ments in building products be investi 
gated. Product programs are now 
being presented to architects by mem- 
bers of the Producers’ Council. 

The long-heralded modular coordi- 
nation method was reviewed, the com 
mittee agreeing that current efforts on 


costs, the 





Minn. Wins Apprentice Award 





For outstanding performance in ap 
prentice activities during 
1951, R. J. Hendershott, manager of 
the A.G.C. of Minnesota, was given 
the national A.G.C.’s Apprentice 
Training Activity Award in a cere 
mony during the 33rd annual conven- 
tion in Detroit. 


training 


Annually, chapter secretaries and 
managers throughout the country vie 
for this award, which is designed to 
promote the development of apprentice 
training programs throughout the na 
tion to assure the construction industry 
an adequate supply of skilled workers 
and provide the public with the highest 
quality work in the least possible time. 

During the year the chapter played 
an important role in maintaining train- 
ing programs for bricklayer and car 
penter apprentices in 15 cities in Min 
nesota. 

In the past five years an average of 
319 apprentices have annually been in 
training in the state, with 271 in train 
ing at the end of 1951 (60 others hav 
ing entered military service during the 
period ). 

One outstanding example of the 
publicity efforts put forth in connec 
tion with the apprentice programs in 
the state is the bricklayer competition 
held at the annual State 
Fair and sponsored in part by the 
chapter (December Constructor). It 
that than 750,000 
persons have witnessed the event dur 
ing the last three years, thus affording 
wide public recognition of opportuni- 
ties in the construction industry. 


Minnesota 


is estimated more 





R. J. Hendershott receives A.G.C. Ap- 
prentice Training Activity Award from 
Apprentice Committee Chairman Fred 
Fisher (at right). 
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and general federal standards. 


Producers’ Council-A.G.C. Seeks Economy 


e@ Studies Ways to Inform Contractors of New Products 


the part of the American Institute of 


Architects are moving in the right di- 
rection. At present, William Demarest 
of the A.L.A. is developing a manual 
for distribution among the supervisory 
personnel of contracting firms with the 
hope that a clearer understanding of 
modular techniques by construction 
workmen will smooth over the rough 
spots in practical application of the 
method. 

The committee emphasized that the 
modular coordination program should 
also continue efforts to educate archi- 
tectural and engineering students on 
the fundamentals of modular design 
and its advantages. 

Contractors, architects and manu 
facturers have been cooperating for 
some years in an attempt to introduce 
the use of modular methods in con- 
struction which, to date, has had slow 
but steady progress. 


Objection to Alternate Bids 


The joint committee recommended 
that each of its parent organizations 
request the Corps of Engineers to re- 
vise its current policy on alternate bids 
permitting contractors to bid on alter 
nate construction methods on various 
types of Air Force buildings so long 
as they conform to basic dimensions 
This, 
the committee feels, restricts much of 
the bidding to firms having design de 


partments and, in some instances, may 
result in costs to the government far 
exceeding the quality of construction. 

The new specification service being 
developed by the A.I.A. and the Con 
struction Specifications Institute was 
outlined for the committee. The sys 
tem would include the basic elements 
of specification supplemented by prod 
uct specifications of individual manu 
facturers thus affording a specifica 
tions writer the opportunity to draft 
clear and uniform specifications once 
the type of construction and materials 
have been selected. 

Consensus of the committee was that 
such a service would be useful and its 
development should be encouraged. 

Other items discussed included the 
specifications policy of the Navy Bu 
reau of Yards and Docks and the 
status of construction controls. 

P.C. members attending were: Co 
chairman David S. Miller, The Kaw 
neer Co., Miles, Mich.; F. M. Hauser 
man, The FE. F. Hauserman Co., Cleve 
land; Arthur S. Brewer, National 
Fireproofing Corp., Pittsburgh; Henry 
Hendrickson, H. H. Robertson Co., 
Detroit; and Charles M. Mortensen, 
Producers’ Council, Inc., Washington. 
D.C. A.G.C. members attending were : 
R. A. Smith, P. J. Walker Co., Los 
Angeles; J. W. Cawdrey, Cawdrey & 
Vemo, Seattle; and Welton A. Snow, 
A.G.C., Washington, D. C. 





Apprentices Falling Off in Many Crafts 


e@ Apprenticeship Committee Cites Need for Participation 


» IN ALL except the pipe and trowel 
trades, the number of construction in 
dustry training 
taken an alarming dip. 

The A.G.C, Apprenticeship Commit 
tee, during its pre-convention meeting 


apprentices in has 


in Detroit in February, stressed the 
need for a more active interest in ap 
prentice and that 
failure to maintain a large supply of 


programs warned 
skilled workers could seriously hamper 
construction activity. 

Fred Houston, 
Tex., pointed out in his report that 
since 1950 there has been 
a net loss of 9,300 apprentices in train 
ing programs throughout the U. S 


Chairman Fisher, 


December 
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On Any Scaffolding Job... 


PLAN your 
SAVINGS with 


SCAFFOLDING 


SUL): 





TYING AROUND CORNERS 
Swivel action and diagonal cross 
bracing permits the use of braces 
to "tie-in" when making a 90 
turn around corners. 


MASON PANEL 

With standard SU type panels 
open passageway is provided 
through the lifts. Four plank bear- 
ing levels are available using 
brackets on top and bottom 
members. 


4 


Yad 


No Bolts! No Nuts! No Loose Parts! 


units of the gravity locking mechanism are integral 

parts of the panel legs and side braces—one man can 

mble. Ezebilt’s exclusive feature helps you erect 

and more economically—yjust put the units into 
1 the scaffolding 1s assembled. 

Ask about “ENDLOK” Tubular Scaffolding for difficult and unusual applications, 


Distributors throughout the country—Write for Complete Descriptive Catalog 


World's Largest Producer of Steel-Ponel Scaffolding 
) NORTH STREET ¢ ZELIENOPLE, (prrtsaurcu pistrict) PA. 
For Tubular Towers Catalog — Write our AMERICAN TUBULAR ELEVATOR (0. DIVISION 
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In the trowel trades there was a 
gain of 900 over the year and the pipe 
trades were reported holding even. 
The total number of apprentices in all 
categories in the construction industry 
was 92,500 as of December 1951, it 
has been estimated. 

The committee also noted that over 
the same period there has been a gain 
of 125 Joint Apprenticeship Commit- 
tees, bringing the total number now in 
existence to 3,485. 


Apathetic Employers Blamed 

It was felt that the decreases in reg 
istered apprentices in the face of the 
increase in the number of apprentice- 
ship committees (though in part the 
fault of the draft) was caused by the 
lack of interest among management 
members of the training committees. 

This contention was further sup- 
ported in a recent survey of the Struc- 
tural Clay Products Institute reviewed 
by the committee. The survey of 284 
bricklayer apprenticeship programs 
from among the 455 registered with 
the Bureau of Apprenticeship showed 
that 120 were inactive because of the 
lack of interest on the part of man- 
agement members even in areas where 
an acute shortage exists. 

On the other hand, the survey also 
revealed full participation by employer 
and labor members in apprentice train- 
ing programs in Minnesota, Wisconsin, 
Michigan, Connecticut and Texas. 


Joint Committees Advised 

To stimulate activity and develop- 
ment in training programs, the commit- 
tee recommended establishment of sep- 
arate national joint apprenticeship- 
committees with the International Car- 
penters’ Union and the Iron Workers’ 
National Union. 

It also recommended that the stand- 
ards of the National Joint Apprentice- 
ship Committee composed of the 
A.G.C. and the Operative Plasterers’ 
and Cement Mason’s International As- 
sociation of the United States and 
Canada be revised to provide for a 
breakdown of the training hours for 
each type of cement mason task and 
that the training programs should in- 
clude the services of full-time coordi- 
nators, improve their financing and re 
port more complete statistics. 

In conclusion, Mr. Fisher advised 
the convention that the Apprenticeship 
Committee also considered at length 
the proposed plan for deferring ap 
prentices from the draft; that statistics 
on the progress of apprentice training 
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programs would be issued quarterly in 
the future, thus affording closer obser- 
vation of national trends and develop- 
ments; and that the committee ex- 
pressed its praise and support of re- 
gional apprenticeship conferences and 
graduation exercises for bringing to 
the public the industry’s efforts to in- 
crease the of the 
dollar. 


value construction 





Builder Hits Labor Abuses 





A Detroit builder spoke out against 
toleration of labor abuses in an address 
to the Building Division at the recent 
A.G.C. convention. 

J. W. Armstrong of Darin & Arm- 
strong reviewed some of the labor 
problems besetting Midwestern con- 
tractors and appealed to Lis hearers to 
resist the encroachments of the 48 
hour week and portal-to-portal pay 
trends. 

“This 40-hour work week .. . has 
come to be a_portal-to-portal deal. 
It has crept up on us. When we ran 
into manpower shortages . 
Mr. 
Armstrong said. 
He protested the 
practice of build- 
ing mechanics lay- 
ing their tools 
down at 4:10 to 
prepare for 4:30 
quitting time. 

“Those things 
have a way of be- 
working 
rules,” he warned, 
and before long the employee decides 
he must have time “to wash his hands, 


. we got 
careless,”’ 


coming Mr. Armstrong 


wash his face, change his clothes, and 
all those other things they throw into 
the picture, when actually most of 
them do nothing more than take off a 
pair of overalls and hang them on a 
hook and slip on a jacket.” 

Mr. Armstrong the 
passe contractors face in the present 
The 
answer is not in lengthening the work 
ing week, he maintained. “We have all 
been through the 48-hour, the 54-hour 
and the 60-hour work week, which 
we went to in order to try to hold men. 
Any of us who have really kept costs 
on this kind of a job recognize, I think, 
that this overtime work produced very 
little work and the cost was really 
tremendous.” 

He called 


hours. “It is very risky. 


reviewed im- 


shortage of building mechanics. 


to such 
It doesn’t 


for resistance 
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Good people...““We 


have found Employers Mutuals good 
people to do business with!”’ These 


homely, meaningful words express the 


experience of our ol 


policyholder- 

owners whose 

workmen’s 

compensation and 

other business insurance is handled 

by an Employers Mutuals Team. You 

and your whole organization stand to 

profit from the skilled teamwork of 
Employers Mutuals 
specialists! 


The Employers Mutuals Team 


EMPLOYERS MUTUALS 
suns one: ous, Yuan 2 WAUSAU 


Offices in principal cities . . . Consult your telephone directory 


rears 


~ f mpoveRs > 
‘in 
on WAUsAl 


INSURANCE COMPANY OF WISCONSIN 


Employers Mutuals write: Workmen's Compensation-Public Liability-Automobile-Group 
Health and Accident-Burglary-Plate Glass-Fidelity Bonds-and other casualty insurance. 
Fire-Extended Coverage-iniand Marine-and allied lines. All policies are nonassessable. 


EMPLOYERS MUTUAL LIABILITY 


EMPLOYERS MUTUAL FIRE INSURANCE COMPANY 











The Name 


The strongest factory sash you 
can buy. “Lok’d Bar’ design 
gives greater strength for its 
weight of metal. Stouter con- 
struction increases resistance 
to wear, tear and corrosion. 
Saving in upkeep eeemeceltiey (a 
free operation and saving in 
heat losses more than 

return its small added 

cost to the owner. 


Broad, double contacts 


on accurate surfaces_y 


abolish dratts, save heat 
Weathering flanges have 
no tacked-on strips to 
corrode and break loose 


Engineers like 

“Lok’d Bar's” 

extra safety in window walls. 
Builders find labor savings 
in installation. Look into 
Hope’s ‘‘Lok'd Bar”’ sash for 
every good industrial build- 
ing. Hope's Engineering De- 
partment will assist you with 
detail of window design and 
installation. Ask for this help! 








4 
Guarantees 


Lok’d Bar FACTORY SASH 


Pe 5 The bulb tee makes 


the strongest 
vertical sash 


bar. 


The flat tee muntin 
totally replaces the 
steel pierced from 
the upright — mak- 
ing ‘‘Lok'd Bar’ the 
strongest sash joint. 


Corners solid- 
welded, each ven- 
tilator frame and 
Casement reinfor- 
ces the sash, with- 
stands wind and 
shock for the life 

of the building. 


Projected ventilator, 
balanced on strong 
steel arms with brass 
guides held in true 
erersteceree 

(Pivoted ventilators 
are balanced on solid 
bronze cup pivots.) 





“Lok'd Bar” means the world’s finest factory sash. Ask for Catalog 103L 
HOPE’S WINDOWS, INC., Jamestown, N. Y. 


The Finest Buildings throughout the World are Fitted with Hope's Windows 








CC bunpine | 


take too long to become a habit. It be 
comes continuous and we find ourselves 
over our income.” 

A particularly irritating problem in 
his area, Mr. Armstrong revealed, is 
the practice of journeymen bricklayers 
jobbing their work during the summer 
when the general contractor needs 
them the most. They work for lower 
rates than the general contractor, who 
ordinarily tries to provide better work- 
ing conditions, and then request work 
during the winter months. He advo 
cated giving loyal journeymen and ap 
prentices first preference on the win 
ter work, providing group life and 


| hospitalization, and other benefits to 


| 


make steady work with one employer 
more attractive. 

The labor shortage has fostered a 
number of building design changes, the 
Detroit contractor contended. 

“In our industrial construction field 
here in Michigan, there has been a 
considerable redesigning of buildings 
to eliminate brick work. We started 
out by casting concrete walls instead 
of brick walls on industrial buildings 
and now the trend has gone to pre 
casting the panels and then erecting 
them after the steel is erected.” 

Contractors were finding such meth 
ods less expensive and the irritation of 
leaking brick walls due to careless con 
struction was eliminated, he said. He 
pointed to insulated metal walls as an- 
other detour around brick work during 
the present shortage of bricklayers. 

Another problem is being forced 
upon building contractors—jurisdic 
tional disputes. “These are the things 
that are continuing to bother us daily 
and even hourly. We know that in our 
own organization it takes our job su- 
perintendents at least 60°% to 70% of 
their time, with our general superin 
tendents taking up about the same 
amount. We have to have a full-time 
man and two part-time men who spend 
90° of their time on jurisdictional 
disputes,’ Mr. Armstrong declared. 

He noted particular stress where in 
stallation of heavy equipment in a new 
plant is required. “You might be 
surprised to realize that on any ma 
chine installation there are five unions 
that claim jurisdiction—the riggers, 
the millwrights, the operating engi 
neers, the electricians and plumbers. 
There apparently is a recent national 
policy by most of these unions to grab 
and establish jurisdiction ‘ 

Such disputes can lead to the estab 
lishment of picket lines through which 
the contractors’ own men will not pass, 
he said. 
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Manufacturers of power 








shovels, rollers, scrapers, 


graders, tractors, trucks, and 





other equipment have long 


realized the added design 








and performance benefits of 

















building Hyatt Roller Bear- 




















ings into their machines. 


























Distributors, too, know the 











HYATT a | ABE OG wes selling advantages of being 
STRAIGHT CYLINDRICAL 7 | ae 
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And to the machine user 














comes final pay-off in the 
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ing wear and care—easier 




















operation and longer equip- 











ment life — because Hyatts 























are on the job to help do a 
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Speakers Portray 1952 Highway 
Scene for A.G.C. Contractors 


© Tallamy Says Projects Will Help Allay Inflation 
® Highway Needs and BPR Progam Told by Clark 
@ Rubin Describes Michigan Drive for Good Roads 


» HIGHWAY CONTRACTORS at 
the 33rd annual A.G.C. convention last 
month received a comprehensive re 
view of the nation’s road needs and 
the effects of remedial construction 
on the general economy. A roster of 
speakers which included state and fed 
eral road officials, highway experts and 
experienced contractors addressed 
them in both the 
general and divi- 
sion meetings. 
Bertram D. 
Tallamy, presi 
dent of The Amer 
ican Association of 
State Highway 
Officials, told the 
convention in gen 
eral assembly that 
the nation’s most a 
pressing need is to Mr. Tallamy 
expand production to defeat inflation. 
“It is essential to build up business 
of all kinds,” Mr. Tallamy said. “The 
national level of income must be main 
tained and if possible still further in- 
creased. . There is no end to the 
opportunities which exist today for 
building business and expanding our 
national economy. That's where con 


struction comes in.” 


New Highway Steel Allotment Up 36% —Page 37 


Mr. Tallamy, who also is New York 
State Superintendent of Public Works, 
referred to the recent advisory state- 
ment of the Construction Industry Ad 
visory Council of the U.S 
of Commerce 
that construction in 
dustry should work for an expanded 
private program right 
now in order to help avoid inflation.” 

He explained that factories, 
new commercial institutions, new farm 
buildings and new highways will stim- 
ulate more production 


Chamber 
which stated, in effect, 
“members of the 


construction 


new 


Current short- 
ages and resultant high prices will be 
cut. ‘“‘Consequently, we should en 
courage this type of construction to 
control inflation, not discourage it on 
the ground that the added construction 


72 


work will create more buying power, 
as some advocate.” 

New highways, especially, Mr. Tal- 
lamy said, will have the right effect 
on the nation’s “As you 
build more and better highways, more 
vehicles will be able to operate more 
safely. A whole new chain reaction of 
business benefits will be created. 
Hundreds of man-hours 
will be saved for greater production 
and the health of the people. They 
will be able to move about more con- 
veniently ; commodities can be shipped 
more rapidly and cheaply. 


economy. 


new 
millions of 


New op- 
portunities for individual development 
will take place. Agricultural markets 
will: be extended.” 

“This is just one example of how 
the building business builds business,” 
“You make similar 
parallels with most construction.” 

Because of “the superior work pos- 
sible under the highly competitive sys- 
tem of your industry,’ Mr. Tallamy 
said, “both public and private funds 
can be prudently spent for construc 
tion. A dollar spent this way, even a 
50¢ dollar, is one of the soundest in- 
vestments that can be made today.” 
He praised the ability of the contract 
ing industry to inspire confidence in 
the nation’s economic philosophy. 

“The example of the wonderful ac- 
complishments of the construction in- 
dustry in the United States is a great 
bulwark to free enterprise generally. 
If the building industry can operate 
profitably, so can a host of other enter- 
prises which already lean or tend to 
depend too heavily on governmental 
controls and regulations. The sooner 
all business gets back to the track fol- 
lowed by your industry with such 
notable success, the sooner we can be 
certain that the terrific debt and other 
responsibilties of our nation can be 
successfully shouldered.” 

Referring to the accomplishment of 
$682 million of construction for the 
State of New York since 1945, he said 
he was “deeply impressed by the in- 
tegrity and the efficient business meth- 
of the hundreds of 


he said. could 


ods contracting 


firms who have rolled up this impres 
sive total of production for just one 
department in one state. Extending 
this view to include the 6,100 members 
of the the very 
heart of American enterprise. We 
see proof that American free enter- 
prise is still the most efficient way of 
getting things done.” 


A.G.C., we see 


Clark Tells Road Program 

Tracing the historical causes for the 
present depletion of the nation’s high- 
ways, A. C. Clark, Bureau of Public 
Roads, scanned the vast needs for new 
roads and the problems preventing 
their construction. 

Mr. Clark, who 
is BPR’s deputy 
commissioner for 
construction and 
maintenance, de- 
plored the fact 
that such a large 
portion of the 
highway system 
has fallen into dis 
repair. “Based on 
a survey compiled 
by the American Association of State 
Highway Officials,” he said, ‘nearly 
two-thirds of all federal-aid system 
mileage is below tolerable standards 
of adequacy and should have early 
improvement. ‘The needed improve- 
ments were estimated to cost approxi 
mately $32 billion.” 

Annual depreciation on the highway 
system must not be forgotten, Mr. 
Clark said, and a construction program 
on the federal-aid system “should com 
plete each year about 43,000 miles of 
road improvement projects.” 

Only 40% of what was needed dur 
ing 1951 was completed that year, the 
road official said, and a number of 
problems current then are still handi- 
capping Among 
them he listed the financing problems 
of the states, the growing shortage of 
engineers, and the inadequate supply 
of critical metals. 

Referring to the latter concern, Mr. 
Clark said, “Every effort has been 
made and will continue to be made to 
obtain the minimum amounts of criti- 
cal materials needed for a balanced 
program of essential highway proj- 
ects.” 


Mr. Clark 


new construction. 


The scarcity of critical materials 
has forced the bureau to eliminate any 
projects that are not one of the fol 
lowing, he said: 

1. A legally certified access road. 

2. A section of a route on the inter 
state highway system. 
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3. A section of a route which is in 
adequate or unsafe for the traffic vol 
ume and which cannot be kept in serv 
ice without excessive costs, including | 
highway maintenance, vehicle depre 
ciation and vehicle operation over a 
10-year period. 

In spite of increased gasoline taxes 
in 31° states since 1945 and bond 
issues in others, Mr. Clark reported 
that the problem of inadequate fi 
nances for new roads face many states. | 
“Considerable Work to be Done” 

“Expenditures in 1951 reveal, in 
a measure, the financing problem,” he 
said. “Total highway construction 
amounted to $2,684 million, including 
¥835 million of federal-aid construe 
tion. From the previously mentioned | 


report issued by the A.A.S.H.O. show BALANCED IN ALL THE 
ing estimated cost of needed improve VITAL AS IT IS, horsepower rating is FACTORS THAT MAKE 


ments on the federal-aid systems, it : FOR OUTSTANDING PER- 
; , only one of several points about the 
is readily apparent that considerable | Y : ipa ” FORMANCE, RED SEAL 
work remains to be done. The longer engine which you should check care- pay eying 
the necessary and desirable construc fully when investing in construction EQUIPMENT, NOT ONLY 
tion work is deferred, the greater will | P ‘ ‘ FOR THE CONSTRUCTION 
he the share of the revenues which will | machinery. Fully as important in | inoystay, BUT FOR A 
have to be applied to maintenance | their bearing on the unit’s long-range WIDE RANGE OF APPLI- 
operations to keep the deficient sec ; f CATIONS IN TRANSPOR- 
tion u able leavin le av ril ible for | aot rani, vat such mae we TATION, AS WELL = 
o> hang a6 api tiesaia tase pa ee: : ON FARM AND RANCH. 
construction. Thus, the financing fuel economy and long life. And 


problem will become progressively with one of today’s Continental Red 
more difficult the longer it is deferred.” 

















Seal engines powering your shovels, mixers, compressors, 
pumps and other equipment, you get a balanced combina- 
The scarcity of materials has hit tion of all three . . . In design, in materials, and in lasting 
the construction equipment field with 4 ‘ 
an unfortunate impact, also, Mr. Clark | performance, Red Seal engines give you the benefit of 50 
pointed out. “The high level of sup years’ aggressive engineering. Exclusive Continental fea- 
port given the construction machinery | tures wring the power from the fuel—gasoline, Diesel, L.P.G. 
manufacturing industry up to now has | as f 
kept the situation from becoming too And traditional Red Seal ruggedness, carried to a 
critical,” he said. “Nevertheless, it | > new high, finds its natural reflection in rock-bottom 
will be necessary to follow an adequate upkeep costs. You clinch all three main factors in 


Materials Lack Hits Equipment 


program of preventive maintenance to | : ‘ 

keep existing units in operation and to | profitable operation when you choose equipment 

lessen the demand for new machines.” with Continental Red 
He applauded the endeavors of con . Seal 

tractors to aid the scrap drive and a ania eal power. 


their other efforts to overcome the } . 
handicaps in the way of new highways. | ; = ANY EQUIPMENT 
We can rightly be proud of our | ; iS BETTER WITH 


past record in highway construction 


progress. But, in our pride in past _ CONTINENTAL 
accomplishments we must not lose E . RED SEAL POWER 


ae 











sight of future needs. Shortages in 





the past, the present, and, for a while 

at least, in the future have hampered 

and will continue to hamper our efforts | -—""""—" PARTS AND SERVICE EVERYWHERE ——— 
to reach our goal. As contractors you | 

can do much to achieve our ends. As | : : 
citizens you can do other and equally [i M fi 

important services, particularly in ontinenta/ otrors Orporation 


helping to bring a clear concept of our | LOR) 42610), Me Ole lice.) 


problems, both physical and financial, | 
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BONDS | to the attention of the public. The 
combined efforts of all in the highway 


for Contractors field will be needed for years to come oe ig - nee 
» A. Rubin, executive director 


a pon na enh ieee a Mgameys of the Michigan Good Roads Fed 
eration, told A.G.C. highway con- 
Rubin Relates Good Road Drive tractors that an action program for 
How one organization undertook to adequate roads and efficient admin- 
publicize the highway needs of its state istration must contain the following 
and secure enactment of remedial leg- principles : 
islation was the topic of an address 1. There must exist within the state a 
before the A.G.C. Highway Division genuine need for improved highway legis- 
by L. A. Rubin, executive director of lation and increased highway financing 
the Michigan Good Road Federation. 2. There should be in existence or there 
Mr. Rubin gave 


FAST, COUNTRY-WIDE SERVICE 


should be created an organization repre 
a comprehensiv € senting those individuals and interests di- 
report of t he rectly dependent for their welfare upon an 
Michigan group's adequate system of roads and streets 

campaign for good 3. This organization should try to find 
highways—a cam- 
BONDS — Bid and Performance p an g a ene 


Equipment Floaters AF Nol cluded 


a scientific and unbiased solution to the 
entire problem, but should limit or define 
months of 
Complete Casualty Insurance , research and edu 
Requirements con cation of both the 


its scope so as not to become embroiled 

in a multitude of related issues, such as 

truck loadings, safe speed limits or toll 

: Mr. Rubin public and their roads. 

American Surety Company ; legislative repre- +. The participation of high level gov- 
sentatives. He described the obstacles 

100 Broadway * New York 5, N.Y. encountered and how they were eventu- 


Agents and Brokers Everywhere ally overcome by a well-planned and 


ernmental agencies such as the legislature 
or a governor's committee is extremely 


helpful, though not absolutely necessary 





effective public relations program. ee ; 
“ I I head 5. The analysis of needs should be 
Revolutionary changes in highway 


“a . ; 2 financed, insofar as possible, by private 
g legislation are not easily realized and i “ 
a wa Saw hatt enterprise, but with the understanding 
? : increases in taxes for highway pur ; : ‘ 
4 r : z y that public agencies such as the highway 
SPEED 2 poses, however necessary they may be, ss 
? ° : department, county road commissions and 


wy are a terrific obstacle to overcome.” . 
FORMS ot aie as ghee city street departments can supply re- 
'o publicize the state’s highway de 


search data, engineering advice and man- 


Z ficiencies, the federation offered rot 
Sick al a LABOR iclencies i€ edt illo OTe rec S} power. 


form stories to daily newspapers, weekly 


. . j C0 endations shoule be reason- 
COSTS salhinlin ty mening Usltie hi wiiiene 6. Recommendations should be reasor 


° feature stories, pictures, and personal able, practical sad. within the conan 
Make Big SAVINGS on | interviews with editors 
Every Poured Concrete Job 


Radio and TV Served 
SPEED FORMS can be set up, stripped, cleaned, c a ’ | Fanc 
moved and reused in far less time than wood. Radio and television stations also can read and understand them. Fancy 
Lightweight, easy to handle. No heavy brac- | were served material, Mr. Rubin said, bindings and lavish use of paper and colors 
ing needed. No gadgets or special fastenings— 
Units go together with wedge clips. : 3 » — - . 
Made of Steel—Good for reuse again and again table discussions helped the cause for 8. These specific recommendations 
on job after job indefinitely without repair. adequate roads. Even a speakers bu- should be boiled down to direct, simple 


Reduce material costs way below wood—Many | reau was organized. In _ addition, statements so that Mr 
records of 400-500 and more uses. 


Just send us plans of the job. Let us show you persons throughout the state. having to read the comprehensive and 
how to save Real Money on 


Form Work. Write Dept. CR. The federation’s endeavors to reach complete report. 
Ask a representative to call. the lawmakers was just as concerted. 
According to Mr. Rubin, the repre- 
Face-wall sentatives were approached personally Carl D. Franks, vice president for 
torm'enn and their support enlisted for the promotion of the Portland Cement As- 
highway improvement program. sociation since 1948, has been ap 

“The Michigan Good Roads Feder pointed to the newly created position 
ation took nearly three years to carry of executive vice president. He will as 
out this program and obtain success- sume the duties of the president of the 
ful enactment of its legislative reeom- association, a position left vacant by 

mendations,” he remarked, but the the death of Frank T. Sheets. Mr. 
IRVINGTON FORM group's recommendations when finally Franks is a civil engineering graduate 


AN D TAN "4 CORP passed last vear gave Michigan “per of Purdue University. He has been 
20 VESEY ST. NEW YORK 7.N. Y haps the finest highway administra- with Portland Cement Association for 


tion laws in the nation.” 36 vears. 


public acceptance. 
7. The findings should be presented in 


such a manner that the average citizen 


and commentators’ remarks and round are out of place 


Public can decide 
printed material was sent to interested whether or not he favors them without 











Wedge clip 
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Often the acceptance of a bid may depend on 


the speed with which you secure a bond. That’s 
why it’s so important for you to know that you 


can get the bond you need without delay. 


Prepare now for the jobs you may wish to bid 
on in the future. See an Agent of the Indemnity 
Insurance Company of North America. Ask him 
to establish your credit line with Indemnity, the 
largest independent company, which offers the 
lowest bond rates to contractors of skill, 


integrity and responsibility. 


Qualified contractors can obtain these low. pre- 
ferred bond rates which make it impossible for 
anyone to outbid them as far as bond rates are 
concerned. In addition, you'll be assured of 


getting the bonds you need when you need them. 


See your Indemnity Agent for all the details. 
If you don’t know him, write us. We'll be happy 


to introduce you. 

Ask your Agent for a copy of Indemnity’s Con- 
tractors’ Bid Book... use it at your next letting. 
Look to the future...establish your credit line now! 


INDEMNITY INSURANCE COMPANY OF 


NORTH AMERICA 


1600 Arch Street, Philadelphia 1, Pa. 


PROTECT WHAT YOU HAVE 
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More State Airport Programs Needed 


® Jordan Says Too Much Reliance on Federal Aid for Local Jobs 


» LOCAI should not 
wait for federal aid to build their air 
take the 
ind finance these projects with state 
help, T. K. Jordan, director of the 
Wisconsin State Aeronautics Commis 


A.G.C. High 


communities 


ports, but should initiative 


sion, told a meeting of 
way Division members. 
The 


ment of 


de ve lop 
adequate 
tirport facilities 
for civil aviation 
is a public respon 
sibility that by law 
has bee nN assigned 
to our local units 
oft government, 
Mr. Jordan as 
serted. The Civil 
\ceronautics Ad 


ministration, he 


Mr. Jordan 


stated, has the responsibility of finane 
ing, installing and operating air navi 
gational aids, while the Federal Air 
port Act of 1946, considered the back 
bone of civil aviation, made grants-in 
aid available to governments. 


Don’t Restrict Development 


However, federal aid and assistance 
by CAA in the building of small air 
ports is not enough, he continued 

facilities 
are ever changing, making improve 
ment and expansion essential to the 


growing air commerce. 


Trafic demands on airport 


Therefore it 
is impractical to rely on federal assist 
ance in all of these developments, or 
to restrict development to those loca 
tions where there is federal assistance. 

“The major public airport develop 
ment since 1946 has been of fields used 





Shepperd Sees REA Force Account Threat 


® Contractors Warned—Keep Costs Close, Figure Fair Profit 


» UNLESS contractors figure 
carefully, 
tair profit 
the work, 
Rural 


contracts to 


costs 


restrict) themselves to a 
and are equipped to handle 
the \ 


Electrification 


lose 


pote ntial 
Administration 


may 


work, As 
Shep 


force account 
sistant Administrator 
perd told A.G.¢ 
t Highway Division meeting. 

Mr. Shepperd said, 
ity is there if you want to take advan 
tuge of it. . | know it will be diffi 
cult times, particularly in 
view of still 


unless 


R iggs 


members attending 


The opportun 


tor you it 
which are 
But 


your costs carefully 


price trends 


upward to some extent. 
and 
restrict yourselves to a fair profit, you 


vou figure 


will lose business that would otherwise 
be yours, 

\t present, he 
told) the 
funds 
S500 


meeting, 
total 
million 


loan 
ing 
have be en ap 
proved but not vet 
advanced for the 
rural electrifica 
tion program, 


for the tele 
phone program thie 


Ww hile 


corres yonding = 
"a Mr. Shepperd 

amount is over $50 

million. The outlook for 


next years 


76 


program is good, he said. Farmers 
must have more electric power for the 
serviced and ini 
tial power is needed for some 800,000 


not vet reached, 


5 million farms now 


Some Excuses Unjustified 


In some cases, he asserted, contrac 
tors who have been penalized for non 
performance within the time require 
ments said they were held up by lack 
of materials, but actually the nonper 
formance to other reasons. 
Mr. Shepperd reported that of the 
2,000 built by 
type borrowers last year, only 


miles were handled by 


was due 


miles of line power 
307 
force account, 
and at present only two borrowers are 
constructing transmission lines by this 
method. Also, up to January of this 
fiscal year, of the improvements that 
had been completed on 6,900 miles of 
power lines, nearly 70° 


was pt r 


formed by contract. 
Must Give Evidence of Skill 


Many desired to 
enter into a force account program, he 
continued, but before 


borrowers have 
this can be done. 
the borrower must first submit evidence 
that the job superintendent has han 
dled projects of comparable difficulty 
to the one proposed, that other person 


primarily for airline purposes, while 
the improvements to public airports 
for small 


aviation 


communities and = general 


has been discouragingly 
“Tf it were not 
for the large number of such airports 
which are financed by private capital, 
the utility of our general aviation fleet 
would be greatly reduced. Obviously, 
private capital cannot continue to pro 
vide so large a percentage of such air 
ports without 


slow,” he commented. 


a serious damage to 
this segment of aviation.” 

He cited a recent study of tuture 
needs by the New York Port Authority 
predicting that private aviation will 
haul 39 million passengers in 1980 as 
compared with 16 million in 1950. The 
amount of air mail, air express and 
freight is expected to increase pro 
portionately. 

In 1945 the general aviation fleet 
numbered 26,000 planes and by 1950 
it has increased to 92,000. The CAA 
reported that these planes in 1950 flew 
11 million hours, three times as much 
as the scheduled airlines, and all but 
750,000 hours were flown by single 
engined craft. 
are used by farmers in ranching, agri- 


Many of these planes 
culture and forestry; by business for 
rapid movement of personnel and ma 
terials; and by charter services for 
aerial surveys and photography, power 
line patrol and other uses. 

Private aviation, Mr. Jordan pointed 
out, could play an important role in 
civil defense by providing emergency 
transportation. Civil aviation played 
a similar role in the recent Texas City 
disaster, the western plains blizzards 
and the Missouri 
called. 


In concluding, he praised the A.G.¢ 


River floods, he re 


as one of the organizations that has 


shown a “continuing interest and a 
thorough understanding of the impor 
tance of civil aviation and its need for 


adequate airports.” 





nel are equally qualified, and that 
enough proper equipment is available. 

He also must present a job-cost esti 
mate breakdown to include expected 
siarting and completion dates, the num 
ber of man-hours for the job, wages, 
gasoline and oil, depreciation of equip 
ment and expected repair, insurance 
and per diem, if allowed. 

Mr. Shepperd said estimates based 
1950 census show that 84° of 
electrified. 


on the 


American farms were 
Many unserviced farms are in remote 


areas, and proportionately more con 
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struction will be 
them, he added 
The 


mean more 


required to serve 


increased and new service will 
lines, substation construc 
tion and generating plants for new 
The areas to 
receive the greatest portion of antici 


Arkansas, 


Missouri 


sources of electricity. 


pated construction inelude 
Oklahoma, Nebraska, and 
Kentucky. Additional contracts will 
be let in Michigan, New Mexico, North 
and South Dakota, South Carolina and 
Texas. 


$50 Million for Program 


The $50 million earmarked for the 
telephone program includes construct 
15.000 
of line designed to bring new or im 
proved service to 175,000 users. 


ing or rebuilding some miles 
Con 
let for central office 
equipment 


tracts will also be 


buildings, and switch 
boards. 

Mr. Shepperd quoted from a recent 
speech by Defense Mobilizer Wilson 
who indicated that construction jobs 
to provide rural electricity should re 
ceive favorable consideration when it 
comes to the allocation of materials 

Advance allotments, Mr. Shepperd 
added, are now will be 
made, where required, for the first 
quarter of 1953. He concluded by 


saving the agency hopes to raise the 


available and 


allotments considerably when the time 
comes actually for them to be made. 





More Maintenance Being Let 





Officials of many state highway de 
partments reported recently at two 
the A.G.C.-A.A.S.H.O. 
joint committee that they are awarding 


meetings of 


more maintenance work by contract. 
Several officials at the Chicago and At 
lantic City revealed that 
they from 
contractors for operations never con 
tracted heretofore. 

Some departments have 


gatherings 


are securing good prices 


begun to 
contract such operations as patching. 
replacement of 
mud jacking, 


pavement widening, 


guard rails, snow re 
moval, ice control, cleaning and reseal 
ing of joints in pavements and im 
provement of drainage. 

Highway officials were urged not to 
be discouraged if they received few 
bids at the first lettings for any given 
ty pe ot 
want assurance that the program will 
be a sufficient test to permit them to 


de velop the 


maintenance Contractors 


necessary special equip 
ment and train the specialized crews 


needed 
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Highway Meeting Optimistic About Steel 


e@ Contractors and Road Officials See Prospects Brightening 


» HIGHWAY CONTRACTORS 
and state highway officials, meeting in 
an open A.G.C.-A.A.S. 
H.O. joint committee at the Detroit 


convention, reported increasing signs 


session ot the 


of more steel for highways 

I’. W. Heldenfels, Jr.. Heldenfels 
Bros., Christi, Tex., 1952 
chairman of the A.G.C, Highway Di 
that three 
working to the advantage of new high 
the steel 
production, the reduced requests of the 


Corpus 


vision, noted factors are 


way construction increased 
heaviest defense users of steel, and the 
fact that the current copper shortage 
should not stymie road building, as it 
is some other construction. 


Other 


optimistic. 


contractors were generally 
Several reported that steel 
suppliers of their areas were advertis 
Others 


said they were going right ahead with 


ing larger supplies available. 
substructures, anticipating that steel 


would be at hand when needed for 
completion 

A. C. Clark of the 
lic Roads told the 


third quarter requests of state 


Pub 
that 
high 


Bureau of 
contractors 


way departments for critical materials 
were lower than second quarter appli 
He thought, that skepticism 
about the availability of the steel was 


cations. 


partly responsible 

C. M. Hathaway of the 
co-chairman of the session with George 
C. Koss, Koss Construction Co., Des 


4.A.S.H.O., 


Moines, reminded the meeting that 
his organization is asking state high 
way officials to continue advance plan 
ning of new construction, in spite of 


temporary controls and scarcities 


Marshall on Labor News 


Other discussions during the divi 
the OPS 
day 


sion’s meetings centered on 


regulation, the excessive use of 
North and 
a review of current labor developments 
by J. D. Marshall, assistant managing 
director, A.G.C. 


may be held responsible 


labor on Cavolina roads 


General contractors 
for the dis 
subcontractors for 
Marshall 


road builde Ts 


regard of their 
regulations, Mr 


w arned He 


wae 
urged the 
to take every precaution to avoid vio 
lations. 

Office 
a question 


Letchworth of the 
Stabilization led 


and answer forum on the application 


Thomas G 
of Price 


of the new OPS regulation to highway 
construction. 

A. N 
Division, reported on the pending fed 


Carter, manager, Highway 


eral-aid highway bills, joint committee 
actions and other activities of the divi 
sion during 1951. 

Maupin, Dodge 
Fallon, Nev., was 
succeeded by lF. W. Heldenfels, Jr., as 
head of the Highway Division 
New vice chairman is P. M. Thornton. 
Co.. Hancock, Mich 


Chairman FE. 
Construction Co., 


1952 


Thornton Constr 


Looking over the program at the A.G.C.-A.A.5.H.0. joint committee meeting are 
(left to right) A. N. Carter, manager, A.G.C, Highway Division; F. W. Heldenfels. 
Jr., 1952 Division chairman; M. J. Maupin, retiring Division chairman; and C. M. 


Hathaway, co-chairman for A,A.S.H.O. 
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Federal Aid Cut Stalls Airport Projects 
@ N.A.S.A.0.-A.G.C. Group Considers Construction Problems 


» THE FAILURE of Congress to 
appropriate sufficient federal-aid funds 
is seriously delaying construction on 
the national airport program, repre- 
sentatives of The Associated General 
America and the Na 
tional State Aviation 
Officials agreed in Detroit last month 
at a meeting in conjunction with the 
\ G We 

The joint committee of the two or- 
ganizations was dismayed to learn that 


Contractors of 
Association of 


convention. 


matching fund appropriations for air 
port projects have lagged, even though 
about $7 


74 


money is now available. 


local 
Much of that 


sum was raised in anticipation of fed 


million of state and 


eral aid as well as other large invest 
ments expended for legal negotiations, 
idvance planning, engineering design 
and land acquisition on the part of 
state and local organizations. 

The committee passed a resolution 
recommending that the Budget Bureau 
remove all restrictions on federal-aid 
previously appropriated — for 
fiscal year 


funds 
work during the 
under the Federal Airport Act and 
that Congress appropriate adequate 
funds for the legical advancement of 
the National Airport Plan. 


The A.G.C.-N.A.S.A.O. group also 
urged greater cooperation between 
federal agencies and local organiza- 
tions involved in airport enlargement 
projects. The future value of such 
facilities, now being expanded for mfl- 
itary use, depends upon greater uni- 
formity in general specifications and 
in construction procedures, the com- 
mittee believed. 

The committee also saw improve- 
ment in the construction materials pic 
ture and reaffirmed a former approval 
of termination 
An appeal by the participating con- 
tractors for prompter pay on 
pleted federal-aid airport projects 
drew the assurance of the airport offi- 


clauses in contracts. 


com- 


cials that alleviation would be sought. 
Bird, Illinois Depart 
ment of Aeronautics, and Max C. Har- 
rison, president of Harrison Construc- 
Co., Pittsburgh, 
chairmen. Representatives of 


Norman C, 


served as co 
state 
aviation organizations included L. C. 
Andrews, L. J. Maitland and W. A. 
Colby, all of the Michigan Aeronau- 
and T. K. 


director of the Wisconsin Aeronautics 


tion 


tics Commission, Jordan, 


Commission. 


The Civil Aeronautics Administra 


Airport Officials and Contractors Meet in Detroit 


A representative group of airport officials and contractors attended the N.A.S.A.O.- 
A.G.C. joint cooperative committee meeting at the A.G.C. convention. Seated, left 
to right, are: T. K. Jordan, director of Wisconsin Aeronautics Commission, Madi- 
son; Phillips Moore, director of Office of Airports, CAA, Washington, D.C.; Nor- 
man Bird, chief engineer, Illinois Dept. of Aeronautics, Springfield; Max Harri- 
son of the Harrison Construction Co., Pittsburgh; and Lester Maitland, director of 
Michigan Dept. of Aeronautics, Lansing. 

Standing are: G. N. Costain, of Warren Bros. Roads Co., Cambridge, Mass. ; 
A. N. Carter, manager of A.G.C. Highway Division, Washington, D.C.; L. D. Hale. 
airport engineer, CAA, Washington, D.C.; Lester Andrews, chief engineer, Michi- 
gan Dept. of Aeronautics, Lansing; M. B. Killian, president, M. B. Killian Co., San 
Antonio; Thomas H. Jovee of Joyce Bros, Contracting Co., Springfield, HL; J. 
Warren Shoemaker of Warren Bros. Road Co., Cambridge, Mass.; R. E. Holder- 
man of V. N. Holderman & Sons, Columbus, Ohio; L. A. Davidson, general con- 
tractor of Lansing, Mich.; W. A. Colby, design engineer, Michigan Dept. of Aero- 
nauties, Lansing: and J. R. Critehfield, secretary of A.G.C. of Nebraska, Lincoln. 
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tion was represented by Director of 
Airports Phillips Moore and district 
airport engineer for the CAA in Mich- 
igan, L. D. Hale. 

Contractors participating, in addi- 
tion to Mr. Harrison, were M. B. Kil- 
lian of San Antonio, Tex., Thomas H. 
Joyce, Jr., of Springfield, Ill., J. War 
ren Shoemaker and G. Costain of 
Cambridge, Mass., R. E. Holderman 
of Columbus, Ohio, and L. A. David- 
son of Lansing, Mich. 

Also present were James R. Critch 
field, manager, Nebraska Chapter of 
A.G.C., and A. N. Carter, A.G.C. co 
secretary on the joint committee. 





Push Highway Plans—Carter 





The nation’s huge highway need is 
not beyond the capacity of coritractors 
and can be met if road officials push 
their planning for new construction, 
A. N. Carter, manager of the A.G.C. 
Highway Division, told a meeting of 
the Mississippi Valley Conference of 
State Highway Departments in Chi 
cago last month. 

A number of factors, he said, are 
making more new roads possible and 
highway departments should be quick 
to take advantage of them. Among 
the encouraging signs he saw, Mr. 
Carter listed increased competition 
among contractors, reasonable 
anticipation of more steel and addi 
tional highway revenues in 
states. 


costs, 


many 


Make Awards Promptly 


“In view of these conditions the con 
tractors recommend prompt award of 
the maximum amount of work. They 
are aware of the severe shortage of 
engineers and technical people to pre 
pare plans, but they feel that the 
highway user will not be satisfied with 
this as an excuse. He noted that some 
states are making maximum use of 
consulting engineers to circumvent the 
shortage in their staffs. 

Mr. Carter stressed the advantages 
of construction by contract method 
and told the officials of a number of 
ways they could ease their contractors’ 
problems and speed early completion 
of their projects. 

* * * 

Bills raising Missouri’s gasoline tax 
from two to three cents per gallon and 
boosting truck and bus fees have stim 
ulated plans for spending $557 million 
for highway modernization over a 10 
year period. About 12,000 miles of 
rural routes will be added. 
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‘Nothing can 
them!” 


touch 


eA By 
Ly * ‘ 


Way Is 1T that some hoist operators seem more 
alert than others . . . make fewer mistakes . . . and 
move more loads, hour after hour? Ask H. A. Pepper. 
He’s one of the best operators in Louisiana—shown 
above working on the swank New Orleans Mayflower 
apartments, for general contractor Chris Larsen Co., 
New Orleans. 

This $1,200,000 structure was built in less than a 
year; and all hoisting was handled by one American 
Model 75 General Purpose Hoist. Describing this 





& Derrick Company 
ST. PAUL 1, MINNESOTA 
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American Hoist 


unit, Mr. Pepper said: ““The American is the Cadillac 
of hoists; there is nothing that can touch them in 
operation, safety and long wear.” 

There is no substitute, of course, for the skill of a 
good operator. But you can make any good man a 
better man, and make some wonderful changes in your 
cost records, by investing in finest quality hoists. 
That means—buy American . . . the most complete 
line of hoists, the largest-selling line, the greatest 
money-makers you can own. 


Mail this coupon 


American Hoist & Derrick Co. 
St. Paul 1, Minnesota 


@ Please send catalog on 


AMERICAN GENERAL 
PURPOSE HOISTS 


NAME 
COMPANY 
ADDRESS 
CITY 
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On the New Jersey Turnpike 


.. MONOTUBES 


for simplified, speedy foundation work 


HESE and many other overpasses play a vital part in 

making the New Jersey Turnpike a “Miracle Highway”. OVER 
And, versatile Monotube piles went into a// types of overpass 
construction—because they offer unique advantages. RAILROADS 


For example, speedy construction was possible with light 
weight Monotubes, installed with fast, mobile driving equip- 
ment. There was minimum time loss in moving between the 
widely separated structures. On the job, Monotubes saved 
still more time and money due to their ready extendibility, 
simplified field splicing, easy cut-off and minimum waste 

. . and, due again to their light weight that speeded 
locating and driving to any required depth. 
These are only a few of the key 
advantages that here and elsewhere have 
made Monotubes a better choice. Weigh 

all the facts on how strong, cold-rolled 
Monotubes can simplify your 

foundation work while eliminating 

many of the common risks and 

headaches. Just write The Union 

Metal Manufacturing Com- 

pany, Canton 5, Ohio. 


UNION METAL 


Monotube Foundation Piles 


THE CONSTRUCTOR, APRIL 1952 





ACCIDENT PREVENTION 





% DURING the past year which saw 
an increase of 25° in the number of 
members participating in the A.G.C.’s 
accident prevention program, the Ac- 
cident Prevention Committee has been 
hard at work developing the “new em- 
phasis” inaugurated about a year ago. 

Committee Chairman H. B. Alexan 
der, Harrisburg, reported that the ac 
cent on cooperation in the program 
rather than competition for awards 
has proved to be a factor in the in 
creased interest in the association's 
accident prevention activities. 

A notable increase in efforts of 
chapter secretaries and managers is 
also an important factor, he stated. 

Stressing chapter cooperation in ex 
panding the program, the committee 
met in joint session with the Secre 
taries’ and Managers’ Liaison Com 
mittee whose members pointed to the 
contractor's interest in the economics 
of safety. The costs, especially the 
indirect costs of accidents, have stimu 
lated the curiosity and participation of 
members. 


Legislation Threat Cited 


The threat of legislation which 
would impose state and national con 
trols on contractors is another impor 
tant influence in the recent rallying of 
contractors to the cause of safety in 
the construction industry. It was the 
sense of the committee that such laws 
could be discouraged in the long run 
only by the industry's concerted drive 
to reduce accidents—to clean its own 
house on a voluntary basis rather than 
a cumpulsory basis with the attend 
ant red tape. 

Under the committee’s scrutiny is 
the Humphrey bill, S. 2352, which 
would create a Bureau of Accident Pre 
vention in the Department of Labor, 
and the Murray bill, S. 2714, which 
would set up federal aid to states for 
safety enforcement. The bills fore 
bode a trend which private enterpriss 
must counter, the committee warned. 
It cited a letter of A.G.C. Past Presi 
dent G. W. Maxon sent last year to 
chapter presidents which stated in 
part: 

“In view of the increasing tendency 
toward government regulation of our 
economy, we will, unless we improve 
our safety record, most certainly be 
confronted with compulsory laws re 
quiring observance of hampering and 
costly accident prevention methods.” 

As a good example of the sort of 
public relations needed to reach the 
construction industry's grass roots, the 

(Continued on page 82) 
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Contractors’ Interest in Safety 


Increasing, Committee Reports 
© But Industry Must Redouble Work, Group Warns 


e Reviews Chapter Cooperation and Public Relations 


\\\)\) p 
yiig= vittett 


> 
] 


‘\ 
oa TLLLR AAS: 


~ 4 S&S 


<< 
f& 
Wiese ¥ 


Maxon, Alexander Have Best 10-Year Recoerds 


H. B. Alexander gives and receives. Above, the Harrisburg building con 
tractor, chairman of the A.G.C.’s Accident Prevention Committee, presents the 
merit award for the best 10-year record in the association's Heavy Division to 
Retiring President G. W. Maxon, Maxon Construction Co., Dayton, O., whose 
firm has won the plaque twice in the last two years. The Maxon firm also placed 
first in the division for the outstanding safety record during 1951. 

Below, Mr. Alexander is shown receiving the best 10-year award presented 
annually to the A.G.C. member in the Building Contractors’ Division. Offer 
ing the coveted plaque is Ira H. Hardin, Ira H. Hardin Construction Co. of 
Atlanta, Ga., a member of the Accident Prevention Committee. 

These awards topped a list of 120 presented during the 33rd annual con 
vention of the A.G.C. 


[Z-QNWEA 


mt 


11 RANA / 


\b 











| ACCIDENT PREVENTION ) 





Continued from page 81) 
committee pointed to the publication 
ef pocket-sized booklets which, in a 
14, represent a reprint of 
most sections of the 4.G.C. Manual of 
Iecident Prevention in 
and are designed to aid the worker on 
the job. With no 
ean carry with him 
booklets covering the 
of his occupation and thus be made 
the 
safety on the job and have the appro 


series of 
Construction 
inconvenience, he 


the 
sate practice s 


particular 


constantly aware of need for 
priate rules on hand at all times. 

To further the association's public 
relations efforts, the committee urged 
that both chapters and members use 
safety programs for local publicity and 


good WwW ill purpose Ss. 


Secretaries Describe Programs 


Examples of outstanding chapter 


safety discussed. 
The Texas Highway Branch’s sec 


Newell, re 


ported very successful results gained 


programs were 


retary-treasurer, Vance 
from an all-day clinic on accident pre 
vention during which the objectives of 
the branch's safety program were out 
lined and highway contractors were 
given an idea of what they could gain 
from safety programs on the job, Mr. 
Newell told the 

The high cost of accidents and ex 


amples of 


committee. 


how safety measures re 


sulted in large savings were especially 


interesting and informative for con 


tractors who attended the clinic, he 
emphasized. 

Paul Hinds, executive manager of 
the South Florida Chapter, stated that 
members had actively responded to re 
ports of their insurance gains or losses 
given by local carriers cooperating in 
the chapter's safety efforts. 

The desire to reduce losses in pre 
miums also spurred very satisfactory 
interest among members of the Michi- 
gan Road Builders Association, Execu 
Carroll asserted. 
Other inducements he noted included 
the legislature’s consideration of sev- 


tive Secretary C. J. 


eral bills which would impose burden 
some health and safety regulations on 
the industry, and the chapter's policy 
of sending forms monthly and delin- 
quent reminders weekly to all mem 
bers. 

The 100° membership participa 
tion of the Milwaukee Chapter was at 
tributed by Manager George A. Benish 
to the fact that each member has as- 
signed an employee to the job of mak 
ing the necessary reports, and to the 
chapter's safety meetings held for su- 
perintendents and foremen. 

In conclusion, the committee recom 
mended changes in the method of giv 
ing recognition to contractors with no 
lost-time for the 
year and urged all chapter secretaries 
and che ck 


omissions 


accidents program 
for 
errors and before sending 
them to the national A.G.C. office. 


managers to reports 


FOR ACCIDENT PREVENTION ACTIVITI 


Annually awards are presented to 
the A.G.C. chapters having the high 
est percentage of members participat 
ing in the association's accident pre 
vention program. Above, Chairman 
Alexander of the Accident Prevention 
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Committee presents plaques to H. F. 
Mielenz, Milwaukee (extreme left), 
president of the Milwaukee Chapter 
which led the group of chapters having 
less than 85 members with 100% of 
the membership participating in the 





Schmeltzer Gets Safety Prize 





The efforts of A.G.C. chapters 
throughout the United States are con 
sidered an integral and highly impor 
tant element 
tion-wide drive to improve the acci- 


in the association’s na- 


dent record of the construction indus- 
try which inherently presents the high 
est hazards 
This 
year's chapter secretary award went 
to the Pennsylvania Builders Chap 
ter’s executive director, George M. 
Schmeltzer, pictured at right above re 
ceiving a check for $100 from Chair 
man Alexander of the A.G.C. Accident 
Prevention Committee. 


degree of occupational 


next to the mining industries. 


program, and to A. E. Upton, Erie 
(extreme right), president of the 
Pennsylvania Builders Chapter which 
had 66.7° of its members participat- 
ing and won in the group with over 35 
members. 


THE CONSTRUCTOR, APRIL 1952 








(| ACCIDENT PREVENTION | 





» MERIT AWARDS for perform- 
ance in the A.G.C.’s accident preven- 
tion program are presented annually 
to contractors in the association's 
Building, Highway and Heavy Divi 
sions as part of a concerted drive on 
the part of the association to reduce 
accidents in the construction industry. 

The following won recognition for 
outstanding accident records during 
the year ending September 30, 1951: 


Building Division—In the 
with over 253,583 man-hours’ expo- 
sure, first place went to R. S. Noonan, 
Inc., York, Pa.; second to Volpe Con 
struction Co., Malden, Mass.; and 
third to Wilson Bros., Inc., Parkers- 
burg, W. Va. In the group with be- 
tween 96,327 and 253,583 man-hours, 
Kenhill Construction Co., Charleston, 
W. Va., won first place; S. G. Mas- 
triani Co., Scranton, Pa., second; and 
Gene Hurley Construction Co., St. 
Paul, Minn., third. In the group with 
less than 96,327 man-hours, J. C. Orr 
& Son, Altoona, Pa., won first place; 
Bauer-Schoeneck Construction Co., 
Milwaukee, second; and Guy J. Hafer, 
Chambersburg, Pa., third. 


group 


Highway Division—In the group 
with over 181,055 man-hours’ expo- 
sure, Adams & Tate Construction Co., 
Roanoke, Va., took first place; Bur- 
rell Construction & Supply Co., New 
Kensington, Pa., second; and Loselle 
Construction Co., Wyandotte, Mich., 
third. In the group with less than 
181,055 man-hours, Harry Pickitt, 
Allegan, Mich., won first place; Koski 
Construction Co., Ashtabula, O., sec- 


M. J. Wylie, left, Albuquerque, N. M., 
presents safety award to Ammon Schreur, 
partner in the highway firm of Harry 
Pickitt, Roanoke, Va., which placed first 
in the group having less than 181,055 
exposure hours. 
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Merit Awards Presented for 1951 Records 


ond; and The Lewis & Frisinger Co., 
Ann Arbor, Mich., third. 


Heavy Division—In the group with 
768,047 man-hours’ 
Maxon Construction Co., Inc., Dayton, 
won first place; Dravo Corp., Pitts 
burgh, second; and The Holmes Con 
struction Co., Ine., Wooster, O., third. 
In the group with less than 768,047 


over exposure, 


man-hours, C. F. Replogle, Circleville, 
O., won first place; Christopher Con- 
struction Co., Columbus, O., second; 
and Gerald Mora, Houston, Tex., 
third. 

Other awards for outstanding safety 
120 A.G.C, 


reported on page 72 


records of members and 
chapte rs were 


of the March Constructor. 


Above—Left to right: Ira H. Hardin, Atlanta, presents first-place awards to rep- 


resentatives of A.G.C. building construction firms. 


R. C. Kroening receives the 


plaque for the best five-year safety record won by the Kroening Engineering Corp., 
Milwaukee; J. H. Orr of J. C. Orr & Son, Altoona, Pa., receives the award for 
first place in 1951 among the group of building firms having less than 96,327 


hours exposure; and R. S. Noonan, R. S. Noonan, Ine.., 


York, Pa., the first-place 


award for 1951 in the group having more than 253,583 hours exposure. 


Below— CG. O. Griffin, left, Pittsburgh, presents accident prevention awards to D. E. 


Goodchild of the C. F. Replogle firm, Circleville, O., 


which took top honors in the 


group of heavy construction firms having less than 268,047 hours’ exposure in 
1951; and to J. C. MeDaniel, representative of the H. F. Darling Co., Williams- 
ville, N. Y., which had the best five-year record in the Heavy Division. 














SLOANE 


QUANTITY SURVEYS | 


For 


All Classes of Construction | 


We Maintain a Large Staff | 
of Engineers Which Assures | 
Speed—Accuracy-Full Detail | 
Reasonable Prefixed 
Charges 


Approved by 
Associated General Contractors of 
America and Federal, State and 


Municipal Authorities 


Your Inquiry Will Receive Prompt 
Attention and Sample Estimates 


H. A. Sloane Associates 
Established 1922 
415 Lexington Avenue 
New York 17, N. Y. 


SURVEYS VALUATIONS 


APPRAISALS 
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500,000 Mail boxes in 
the United States are your part- 
ners in the fight against cancer. 


A contribution addressed to 
“Cancer” in care of your local 
post office will help guard your 
family, yourself and your com- 


munity 


Next time you see 
“put er the 
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re, partner! 
generously as you can, 
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A. of C.1.-A.G.C. Local Activity Sought 


e@ Committee Opposes Federal Law; Cites Safety Strides 


» TO FURTHER cultivate the in- 
terest of general contractors in con 
struction safety, the joint committee 
of insurance carrier and A.G.C. repre- 
sentatives agreed that local as well as 


national cooperation between the two 
| groups would be necessary. 


During the meeting of the Joint 


| ¢ ooperative Committee of the Associa 
| tions of Casualty 


Insurers and the 
A.G.C., held Feb. 22 in Detroit, it was 
brought out that many contractors do 


not report the start of new jobs to 
| their insurance carriers and thus de- 
| prive themselves of special services 
| offered by carriers in regard to acci 
| dent prevention and other matters. 


Local Cooperation Suggested 


The committee felt that local coop 


| erative groups could bring the con- 


tractor the full benefits of his insur- 
ance and also aid in the drive to reduce 
accidents in the construction industry. 

Urgency for more rapid develop 
ment on construction safety by the 
industry itself is being accented by 


| current proposed legislation which in- 
| cludes creating a Bureau of Accident 


Prevention in the Labor Department. 
The committee, in opposing such 
pointed to the 


measures, advances 


| made by the A.G.C. in the last 10 vears 


during which period the number of 


members participating in the associa- 


tion’s accident prevention program has 
increased more than six times. 


Safety Records Improve 


It was also noted that in the same 


| period the frequency of accidents has 


decreased by 24% and the severity 


| rate by 35° among the participating 
members, and that the average num 


ber of exposure hours has fallen 33% 
indicating that an increasing number 
of small contractors are cooperating. 

Other topies discussed included an 


evaluation of construction safety ma- 


terial published by the National Safety 
as an item of public 


| relations for contractors and the asso- 


ciations, and methods by which the 


interest of top management and super- 


| visory personnel of construction firms 
| in safety programs can be stimulated. 


A. of C. I. members in attendance 


| were: H. W. Heinrich, The Travelers 


Insurance Co., Hartford; Otto S. 
Holmskog, Employers Mutual Liabil- 


ity Insurance Co., Wausau, Wis.; 
Colin H. MacLeod, Fidelity and Casu- 
alty Co., New York; O. T. Sundlie, 
American Mutual Liability Insurance 
Co., White Plains, N. Y.; Donald G. 
Vaughn, Aetna Casualty and Surety 
Co., Hartford; and Herbert W. 
Hoover (co-secretary ), Maryland Cas- 
ualty Co., Baltimore. A.G.C. mem- 
bers were: H. B. Alexander (co-chair- 
man), H. B. Alexander & Son, Ince., 
Harrisburg, Pa.; Ira H. Hardin, Ira 
H. Hardin Co., Atlanta; John A. 
Volpe, Volpe Construction Co., Mal 
den, Mass.; and Harry J. Kirk (co- 
secretary), director of research and 
safety, A.G.C. national staff, Washing- 
ton, D. C. 

Guests were: G. O. Griffin, Dravo 
Corp., Neville Island, Pittsburgh, Pa. ; 
Hugo Mandes and George M. Schmelt- 
zer, Pennsylvania Builders Chapter, 
Harrisburg, Pa.; C. R. Ralph, Kaw 
Paving Co., Topeka, Kan.; and J. M. 
Sprouse, A.G.C, national staff, Wash 
ington, D. C. 





Indirect Cost of Accidents 


The accident: In making a turn, the 
driver of a truck loaded with dirt 
pulled to the left side of the road 
and collided with an empty truck 
returning to pick up a load. 


Direct cost: $850 for injuries to the 
two drivers. 


Proximate results: The trailer of 
the empty truck was thrown over 
a 10-foot bank. 
lost in the dirt moving operation. 
Costly repairs had to be made to 
the damaged equipment which was 
out of use for eight days. One 
driver was fired thus requiring the 
hiring and training of another. The 
other driver was off the job for 10 
days. 


Two hours were 


Indirect cost: $6,500. 


Prevention: In this case there had 
been no provision for instructing 
drivers nor any effort to make them 
aware of the need for safety. To 
maintain an efficient, safe job, work- 
ers must be reminded periodically 
to follow common sense and safe 
practices at all times. There must 
be a safety program. 
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STANDARD FORMS 


COVERING IMPORTANT CONTRACTING PROCEDURE 





Prepared by The Associated General Contractors of America and Cooperating Bodies 


Order Per Per Per | Order INVESTIGATION OF BIDDERS Per Per Per 
No. MANUALS Copy Dozen 100 No. (Continued) Copy Dozen 100 


1. A.G.C. Manual .. $5.00 $50.00 ... ; and Financial Statements for Prospective 
(Cc ontains documents listed be low: Nos. 3- Bidders—Complete in Cover. 
380, inclusive, and Nos. $4, 35, 36, 36a, 37, Building Construction (For Qualifying 
$8) Before Bidding) Mee ik $12.00 
Accident Prevention Manual (Revised and . Standard Questionnaires and Financial 
enlarged 1949) .............. 3.00 30.00 $210.00 Statement for Bidders—Complete in Cover 

Engineering Construction (For Qualify- 
CONTRACTS ing After Bidding) . 

Standard Contract for Engineering Con- . Standard Questionnaires and Financial 
struction issued by the Joint Conference Statement for Bidders—Complete in Cover 
on Standard Construction Contracts...... 2 20.00 Building Construction (For Qualifying 
Standard Building Contract of the Ameri- After Bidding) .... : f 12.00 
can Institute of Architects—Revised 6th 8. Financial Statement and ‘Questionnaire for 
Edition d $7.50 Credit Transactions .... : § 12.0) 
Subcontract form American Institute of 
Architects—Revised 5th Edition........ : 9.50 MISCELLANEOUS 
Standard Government Contract......... : 5 4.00 29. Insurance Check List..... 10 5.00 
A.G.C. Cost Plus a Fee Contract 5 2.50 30. The Functions of a General Contractor 10 75 6.00 
A.L.A. Cost Plus a Fee Agreement between 34. A.G.C. Governing Provisions......... 10 50 3.00 
Contractor and Owner—Revised 6th 35. A.G.C. Code of Ethical Conduct , 10 50 3.00 
Edition SkEERs s Concrete Mixer Standards... . 
Equipment Rental Agreement. ape <s 5 : 36a. Contractors’ Pump Standards havens tit 
A.G.C. Proposal Form....... 2 5 ; $7. A.A. Standard Form of Arbitration Pro- °28'8®s quantity 


cedure . ; prices on applica- 
ESTIMATING AND ACCOUNTING Sugge: sted ‘Guide ‘to Bid ling Procedure tion 
AT.A. Accounting Form #701 “Change 


a ; 2 12.00 eR, FOR A.G.C. MEMBERS ONLY 
A.LA. Accounting Form #702 “Request y ~ 
for Partial Payment” ‘ Q 12.00 . A.G.C. EMBLEM 
A.LA. Accounting Form #703 “Certificate y 
for Payment” ... : 2 12.00 1 
Building Estimate Summary preci ve 5 3.00 SIGNS AND SEALS 

. Job Overhead Summary.................  . 5 3.00 39. AGA 

. Contractors’ Equipment Ownership Ex- 24” dia. : 
pense (Itemized tables of ownership ex- . A.G.C. Metal Seal (red and black) 10” dia. 
pense elements with instructions for appli- 41. A.G.C. Decalcomania Seal (red and black) 
cation. Revised 1949) seeeeee 1.00 10.00 65.00 a. 10” dia. pate 
Equipment Record—Bond paper. 10 50 3.00 | b. 8” 


5” dia. Pe re 
Equipment Record—Cardboard ..... 10 50 3.50 Mate) Giale ancl Tieenie 20% discount for 


INVESTIGATION OF BIDDERS orders of more than 50; 40% discount for 
orders of 200 or more 


Single copies — no 


List of Styles and Prices on request 


Cardboard Seal (red and black) 





Standard Pre-Qualification Questionnaires | 
and Financial Statements for Prospective 43. A.G.C. SOCIAL SECURITY FORMS 
Bidders—Complete in Cover | Form SSi: Application for Employment; Form SS2: Employees’ 
Engineering Construction (For Qualify- | History Record; Form SS3: Employees’ Employment and Earnings; 
ing Before Bidding) , 20 1.80 12.00 | Form SS4: Payroll. List of prices and styles will be furnished to 
25. Standard Pre-Qualification Questionnaires | A.G.C. members on request. 


--——=— USE THE CONVENIENT COUPON TO PLACE YOUR ORDER 


Order 12. 
No. Amount Cost 13 


14 








Price List and Samples [1 


Price List and Styles of 
Emblem [ 


TOTAL COST 


Make Checks payable to CONSTRUCTION FOUNDATION, A.G.C., Munsey Building, Washington 4, D. C. 
Gentlemen: Enclosed find check f08 B.ccccnuunnmunueee for which please send materials as ordered by number herewith 


pO, ART ROO OE ST EREE Sear. one a Address 
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Secretaries’, Managers’ Council 


Debates Many Current Issues 
© Devalon Succeeds Gifford as 1952 Chairman 
e Separate Contracts, Safety, Licensing Stressed 


» PRINCIPAL topics discussed at 
the meeting of the Chapter Secre 
taries’ and Managers’ Council held in 
conjunction with the A.G.C,’s 33rd 
annual convention in Detroit, included 
labor 
state licensing 
separate contracts, 

The meeting was opened with talks 
by A.G.C. President G. W. Maxon, 
President-elect A. S. Horner and 
Managing Director H. E. Foreman. 

Mr. Foreman outlined at length the 


relations, accident prevention, 


laws, controls and 


position the association has taken in 
regard to the recent Supreme Court 
decision in the Wunderlich case. He 
spoke encouragingly on the possibility 
of early passage of legislation to offset 
the undesirable effects of the decision 
which virtually proscribes court review 
of a contracting officer’s findings. 

Mr. Maxon, of Dayton, who retired 
is president of the association at the 
of the convention, extended his 
thanks to the 
managers for their assistance during 
and Mr. Horner, 
Denver, incoming president, offered 


close 


sincere secretaries and 


office 


his year in 


his fullest cooperation. 


Labor relations in the construction 
industry were tersely reviewed by 
James D. Marshall, assistant manag 
ing director of the A.G.C. Mr. Mar 
shall described the current activities 
of the A.G.C. labor staff and com 
mittees in respect to the Joint Board 
for the Settlement of Jurisdictional 
Disputes and the Construction In 
dustry Stabilization Commission. 

In his report on the progress 
made by the Accident Prevention Liai- 
son Committee, 
Schmeltzer, 


Chairman George M. 
executive director of 
the Pennsylvania Builders Chapter, 
pointed out that the number of A.G.C. 
members who submitted accident re 
ports for use in the association’s acci 
dent prevention program had increased 
25° during the year. Mr. Schmeltzer 
stressed the great need for increased 
interest in construction safety to re 
duce contractors’ costs through reduc 
tion of insurance premiums, as well as 
the ever present need to improve the 
working conditions of 
employees. 


construction 
This need is now greater 
than ever, he said, as current costs are 
skyrocketing and labor is scarce, 


1952 officers of the Secretaries’ and Managers’ Council, A.G.C., left to right, are: 


A lengthy, open discussion devel- 
oped over the pros and cons of licens- 
ing laws which now exist in 17 states. 
Council members, in states which do 
not require the licensing of general 
contractors, were especially interested 
in the effect of such laws on competi- 
tion and the contractor's freedom to do 
business in the states which do. 

As a result of the discussion, a com- 
mittee was appointed to make a special 
study of licensing laws. 

During the general meeting of the 
Council, a memorial plaque honoring 
the late Charles H. Newell, was pre 
sented to his son Vance Newell, who 
succeeded his father as manager of the 
Texas Highway Branch. 

Following the general meeting, the 
building chapters and the highway 
and heavy chapters met in separate 


sessions. 


Separate Contracts Issue 

Principal topic of the building chap- 
ters’ meeting state legislation 
requiring separate contracts. Several 
chapters moves in their 
states which would require separate 
rather than general contracts for pub 
lic projects sought information and 
assistance from those chapters which 
must deal with such laws or have been 
able to successfully oppose them. 

The practice of specialty contrac- 
tors’ bidding along with the general 
contractor was analyzed and methods 
of holding such practice in control 
were discussed at length. 

Regarding a suggestion during the 
general meeting that the Council meet 
only in a full body, the building chap- 
ters recommended that the divisional 
meetings be continued but that spe- 
cial meetings be held for discussion 
of chapter administration and_ that 
area group meetings be encouraged. 


was 


opposing 


A recommendation was made by the 
highway and heavy chapters that all 
chapters which have not yet estab- 
lished joint 
with state highway departments do so 


cooperative committees 
as soon as possible. 

It was pointed out that these com 
mittees are most effective for ironing 
out problems such as the use of day 
labor and the states’ use of highway 
funds to purchase construction equip- 
ment. 

In the discussion of federal-aid 
funds for highways, it was brought 
out that state agencies are getting 


A. H. Harding, Portland, Ore., vice chairman of the heavy and highway chapters’ 
division; Earle W. Devalon, Denver, chairman of the Council; Allan E. Gifford, 
Boston, retiring chairman; and W. C. Bowden, Pittsburgh, re-elected secretary. 
Not present is the vice chairman of the building chapters’ division, Robert Patten, 
Charlotte, N. C 


only one-third of the money collected 
by the federal government from gaso- 
line taxes and excise taxes levied on 
the highway user. 
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Chapter Presidents Hold Two Breakfasts R. A. Smith, P. J. Walker Co., Los 


Angeles, Cal., president of the South 
ern California Chapter; M. R. Harri- 
son, Jr., M. R. Harrison Construc 
tion Corp., Miami, Fla., president of 
the South Florida Chapter; Ding Bur 
ton, Swenson Construction Co., Kansas 
City, president of the Kansas City 
Chapter. 

During the convention, the A.G.( 
Governing Board accepted Mr. Har 
rison’s invitation to hold the 34th an 
nual meeting in Miami and Mr. Smith's 
invitation to hold the 35th convention 
in Los Angeles. 


There are now 118 chapters and 
branches in the association represent 
ing general contractors in every state 
in the union and in Alaska. 

Leading general contractors from the two early morning sessions at- The chapters and branches are 
all parts of the United States met in tended by both presidents and vice composed of construction firms which 
informal breakfast meetings during the | presidents from a majority of the asso- are regular members and also firms 
A.G.C.’s 33rd annual convention in ciation’s chapters and branches. dealing in building materials which 
Detroit to discuss mutual problems. Above, photographed at random, are are associate members. 

National A.G.C. President Glen W. shown: J. F. Gallagher, Gallagher In most cases, chapters have a per 
Maxon, Dayton, and President-elect Asphalt Co., Ine., Thornton, Ill., manent secretary and annually elect 
A. S. Horner, Denver, presided over president of the A.G.C. of Illinois; officers and directors. 








the new 1949 edition of the 


MANUAL OF ACCIDENT PREVENTION 
IN CONSTRUCTION 


published by THE ASSOCIATED GENERAL CONTRACTORS OF AMERICA, INC. 


Presents the practical and common-sense approach to the subject of safety in 
construction and the prevention of accidents, 


Makes clear by illustrations, specifications, simplified text, the safe way of 
performing construction work—emphasizes costly results of incorrect, unsafe 
practices. 





264 pages, 100 photographs and drawings—larger, more complete and more 
fully illustrated than any previous edition. 


6x9 inches - 264 pages : per copy §3.00 
per dozen $30.00 - per hundred $210.00 


Send check or money order to: 


THE ASSOCIATED GENERAL CONTRACTORS OF AMERICA 
1227 MUNSEY BUILDING, WASHINGTON 4, D. C. 


GENTLEMEN: Please send copies of the MANUAL OF ACCIDENT 
PREVENTION IN CONSTRUCTION to: 
THE ASSOCIATED 


GENERAL CONTRACTORS 
OF AMERICA, INC. Address 


227 Munsey Building @ Washington 4, D. C. City... 


Name 
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Kentucky Contractors Elect J. R. Breeden 


J. R. Breeden, Lyons & 
was elected preside nt of the Kentucky 
Division of the A.G.C. dur 
ing its recent joint meeting with Ken 
tucky of 
tractors in Louisville 

The Madisonville 
ceeds N. B. 
wards, also of Madisonville. 

H. EK. Foreman, 
of the A.G.C., 


Highway 


\ssociation Highway Con 
contractor 
Corum & 


suc 


Edwards, 


Washington, D. C., out 


Breeden, 


managing director 


lined recent developments in the con 
struction industry in his address to the 
Kentucky contractors. Also present 
the A.G.C. staff was 
manager of the High 


national 
Arch N. Carter, 
way Division. 

Above, left to right, Mr. Carter; 
W. O. Snyder, executive secretary of 
the Ke ntucks Highway Division; Pres 
ident Breeden; Mr. and Mr. 
Edwards. 


from 


are 


Foreman 


Make Costly Manhours 
More Productive with 
Portable Power Tools 


Less sweat, less muscle, less end-of- 
the-shift fatigue but more work done 
— all this adds up to keeping the job on schedule 
and netting a better return on your contract when 
Mall Power Tools take over the hard work. Men 


like the “feel” 


of these husky, dependable tools 


and the contractor likes the low-cost maintenance 
and high scoring heavy-duty service — backed by 
over 30 years’ experience in tool design, produc- 


tion and field testing. 


MALL VIBRATORS — Mal! concrete 
vibrators produce better finished con 
crete at minimum cost. Pneumatic, 
electric or gasoline engine models 
Write for Bulletin 2022, 


wet, 


types. 


MALL CHAIN SAWS — Depend- 

able cutting power for hard, soft, 

dry or frozen wood. 

matic, electric or gasoline engine 
12” 

Write for Bulletin 2066. 


MALL DRILLS — Moll Drills 
have perfect balance, are 
built for years of service. 
Pneumatic or electric power. 
Copacities 4” to 1144". Write 
for Bulletin 2073. 


Pnev 


to 144” capacity 


40 Factory-Owned Service Warehouses, Coast to Coast, 
and T 


_To Serve Our C 





of Dealers 





Clip and if ay age List 2s details 


TOOL COMPANY 


7703 S. Chicago Avenue 
Chicago 19, Illinois 


[7] 
Comcattt 
) _VImRATORS 


Q niga an 


A, 


rn 47> $ A 
ae oe ne ane 


‘Hamm Sas MALLSAWS 


4 Sg 
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Patterson Heads Pa. Group 





Following the 18th annual meeting 
of the Constructors Association of 
Western Pennsylvania, the chapter's 
board elected officers for 1952. 

Frank O. Patterson of Patterson 
Construction Co., Monongahela, was 
chosen to sueceed John O'Leary, Pitts- 
burgh-Des Moines Steel Co., Neville 
Island, Pittsburgh, 
as president. Other 
officers elected are 
William R. Me 
Quade of James H. 
McQuade & Sons 
Co., Pittsburgh, vice 
president of the 
Highway Division; 
James A. Nardulli 
of James A. Nar 
dulli & Sons, Ine., 
Pittsburgh, secre 
tary, and Charles Booth, Jr., Burrell 
Construction & Supply Co., New 
Kensington, assistant secretary. Re- 
elected were Howard H. Sturdy, 
Dravo Corp., Neville Island, Pitts- 
president of the Heavy 
Division, and Dan Dinardo of Dinardo 
Inc., Pittsburgh, treasurer. Execu- 
tive secretary is Thurman C. Tejan. 

Speakers on the program included 
Col. Conrad P. Hardy, U. S. Engi- 
neers; E, L. Schmidt, acting secretary 
the Pennsylvania Department of 
Highways; L. B. Duff, director, Alle- 
gheny County Public Works Depart- 
ment; James S. Devlin, director, Pitts- 
burgh Public Works Department; and 
W. E. Dunn and J. M. Sprouse, A.G.¢ 
national staff, Washington, D. C. 

The board of governors for 1952 are, 
in the Heavy Division, Ralph E. Cor 
nish of Cornish Construction Com 
pany; Dan Dinardo of Dinardo, Inc. ; 
Carl J. Jacobsen of Carl J. Jacobsen, 
Allan D. McCombs, John F. 
Company; John E, O'Leary, 
Pittsburgh-Des Moines Steel 
pany ; Howard H. Sturdy, Dravo Cor 
poration; Russell C. Swank, Freeland 
Construction Co. ‘The Highway Divi- 
sion is composed of Anthony A. Benin 
tend, Ben Construction Company; 
Charles Booth, Jr., Burrell Construc 
tion & Supply Company; Max C. Har- 
rison of Harrison Construction Com- 
pany; Edward McCrady, Jr., of Me 
Crady Construction Company; Wil 
liam R. McQuade of James H. Me- 
Quade & Sons Co.; James A. Nardulli 
of Nardulli & Sons., Inc., and Roy F. 
O'Mara of the Allegheny Asphalt & 
Paving Company. 


F. O. Patterson 


burgh, vice 


Ine.; 
Casey 
Com- 
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Intermountain Branch Meets 





Walter Christiansen, Christiansen 
Construction Co., Salt Lake City, was | 


installed as president of the Inter 
mountain Branch, A.G.C., during its 
30th annual meeting recently. He 
succeeds George R. Putnam of the 
Utah Construction Co., Salt Lake City. 

Other officers are Harold Whiting, 
Springville, vice president; G. M 
Paulson, Salt Lake City, secretary 
treasurer. C. M. Brown was ap 
pointed to replace A. E. Mecham as 
manager who is being retained as 
legal counsel. 

Speakers included J. Bracken Lee, 
governor of Utah; George W. Gadsby, 
president of the Utah Power & Light 
Co.; A. S. Horner, 1952 president of 
the national A.G.C., Denver; and Jett 
Williams, Chickasha, Okla. 

Directors are Taylor Reynolds, 
Ralph Child, Dean Morrin, G. R. Put 
nam, Douglas Fife, Charles Smith, 
Jack Tempest, Eric Ryberg, Harry 
Roberts and Henry Edwards. 


National A.G.C. President A. S. Hor- 
ner, left, speaking with Walter Chris- 
tiansen, 1952 president of the Inter- 
mountain Branch. 





Other Chapter Elections 





New officers of several A.G.C. chap 
ters and branches are as follows: 
Alabama Branch elected W. J. R. 


Dunn, Dunn Construction Co., Ine., | 


Birmingham, to succeed Houston 


Brice, Jr., Brice Building Co., Ine., } 
as president. Other 1952 officers are | 


Paul Hunter, Richardson Construc 
tion Co., Ist vice president; Herbert 


Warren, Warren Bros. Road Co., 2nd | 


vice president; and A. G. Donahoo, 


(Continued on page 91 
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only ROGERS Four fe 


DETACHABLE GOOSENECK 


LOAD RAISED 
LOAD NORMAL 
LOAD LOWERED 


TRANSPORTATION 


LOAD MANIPULATION 


The unique deck raising and lo 

feature of this Rogers trailer makes 
load manipulation a distinct advan- 
tage under many hauling conditions. 


Low bridge or high road bed obsta- 
cles are easily overcome. Deck is rais- 
ed or lowered to alter overall height 

— ever’ of load for overhead clearance. Rais- 
ing deck clears high road beds. 


Write for literature and full particu- 
lars or call your nearest agent. 


thay p 

=O) tHe ROGERS Fo LE verncunsit GOOSENECK CAN BE 

’ OBTAINED ON ANY STANDARD ROGERS DROP DECK TRAILER 

a 
SS 4 POGER N 
Iedeck to clear BAIS 174114: PERFORMANCE 

ked crossings. 
be builds ‘em sells ‘em 


ALBION, PENNA. 


ORCHARD STREET Export Office: 50 Church St., N. Y. 7, D 


Cable Address Broscites 


Also of timely interest is this 
ROGERS Tag-A-Long trailer 
which makes a dump truck 
serve as a tractor and effects 
sizable savings for contractors. 











HOW TO HANDLE 


WET JOBS 


#4 of a Series 
FAIRCHILD ENGINE 
& AIRCRAFT BLDG. 
Islip, Long Island, N. Y. 
Sub. Contr.: Washington Conc. Corp. 
Gen. Contr.: John W. Harris 


WATER LOWERED 11 FT AT 
RATE OF ONE FT PER HOUR 


ANYONE WHO Has tackled a wet job 
in extremely coarse sand and gravel 
knows what torrents of water drain 
through such pervious soil. Yet 11 
hours was all it took for the Griffin 
Wellpoint system shown in photo to 
give a bone-dry subgrade. Excava- 
tion of the 20,000 sq ft area then 
proceeded rapidly by tractor- 
scraper. 

Upon the recommendation of 
Alman, Fordice & Handy, archi- 
tects, the wellpoint system was 
maintained in operation until 
danger of flotation was eliminated 
by construction. 
¢ Footnote: drainage of surround- 
ing area caused 4 ft drop in static 
level of a well 400 ft away. Got a 
“big dry”? Specify Griffin. 


GIRINFRIIN 
WELLPOINT corp. 


881 East 141st Street, New York 54, N. Y. 
Hammond, Ind. Jacksonville, Fla. 


In Canada: Construction Equipment Co., Ltd. 
Toronto Montreal Halifax 
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Houston Chapter Re-elects Fred Fisher 


Fred Fisher has been re-elected 
president of the Houston Chapter, 
A.G.C. The Houston building con- 
tractor, a partner in the Fisher Con- 
struction Co., will be assisted by Vice 
President Demmie H. Cox, The Texas- 
Gulf Construction Co., Inc.; Treasurer 
Dunbar N. Chambers, Farnsworth & 
Chambers Co., Inc.; and Loy W. Dud 
dlesten, re-elected executive secretary 
of the chapter for the 16th time. 
Above are shown the chapter di- 
rectors for the year. From the left 


are Dunbar Chambers; Joe Baxter, 
Baxter Construction Co.; D. F. Van 
Cleve, Van Cleve Construction Co.; 
Mr. Fisher; Carl A. Schneider, Schnei- 
der Construction Co.; Harold Van 
Buskirk, Harold Van Buskirk & Co., 
Inc., and Mr. Cox. 

Mr. Fisher, the former bricklayer 
who once won a bet of $50 by laying 
4,000 bricks in eight hours, and the 
board of directors officially took office 
on April Ist. The president's term of 
office is one year. 





Central Cal. Chapter Elects Burrows 


Frank F. Burrows, Williams & Bur 


rows, Ine., was recently elected presi 


| dent of the Central California Chapter, 


A.G.C. The Burlingame contractor 
was also elected vice 
A.G.C.’s 
tors’ Division during the association's 


chairman of the 
national Building Contrac- 
annual convention in February. 

Vice president for 1952 is Melvin 
Gautier, Carrico & Gautier, San Fran- 
cisco, Treasurer is retiring President 
Bert O. Summers, Erbentraut & Sum 
mers, San G. Corker 
is secretary-manager of the chapter. 


Francisco. F, 


Directors for the year are Louis C. 


Dunn, Inc., San Francisco; Franklin 
E. Erickson, Erickson Construction 
Co., Sacramento; Robert McCarthy, 
Robert McCarthy Co., San Francisco ; 
K. E. Parker, Parker, Steffens & 
Pearce, San Francisco; C. Norman 
Peterson, C. Norman Peterson Con- 
struction, Berkeley; and W. C. ‘Tait, 
San Francisco contractor. 

above are, left to 
seated: Messrs. Erickson, Burrows, 
Summers, Parker and Gautier. Stand 
ing: Messrs. Tait, Retiring Director 
H. O. Sjoberg, Corker, Dunn and Re 
tiring Director W. A. Campbell. 


Shown right, 
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(Continued from page 89 ) 
A. G. Donahoo Contracting Co., treas- 
urer. J. B. Rawls is executive secre- 
tary of the Birmingham group. 

The Montgomery Section of the 
Branch re-elected W. K. Upchurch, 
W. K. Upchurch Construction Co., 
president, and Neil G. Andrew, An- 
drew & Dawson, secretary-treasurer. 

New officers of the Mobile Section 
are E. H. Gessner, Ewin Engineering 
Corp., president; O. W. Long, Rob- 
erts & Long Construction Co., vice 
president; and Stanley W. Newman, 
Stanley W. Newman Co., Inc., secre- 
tary-treasurer. 

A.G.C. of Delaware officers for 
1952 are Frederic G. Krapf, Wilming- 
ton contractor, re-elected president; 
Richard Raulston, Ist vice president; 
William Haddock, 2nd vice president; 
James Julian, 3rd vice president; E. 
Bb. Nutter, secretary; John Dangel, 
assistant secretary ; D. M. Fontana, 
treasurer; and Francis EF. B. MeCann, 
permanent secretary of the chapter. 


A.G.C. of Jefferson County elected 
Winter King, Winter King & Son, 
Beaumont, Tex., president; Don L. 
Hays, A. L. Hays & Son, Port Arthur, 
vice president; M. R. Andrus, con- 
tractor of Beaumont, treasurer; and 
A. E. Wenham, Beaumont, secretary. 


Shreveport Chapter officers for 
1952 are: President, Benton Kelly, J. 
A. Jones Construction Co.; vice presi- 
dent, Robert Neff, Neff Construction 
Co.; secretary, Ed Brockhaus, Brock- 
haus Construction Co.; and treasurer, 
D. O. Furr, Jr., Furr Construction 
Co. Executive secretary is C. H. 
Rollins. 


Detroit Chapter officers are Charles 
H. Richert, J. A. Utley Co., re-elected 
president; A. S. James, O. W. Burke 
Co., Ist vice president; J. W. Arm 
strong, Darin & Armstrong, Inc., 2nd 
vice president; and G. K. 
Walbridge, Aldinger Co., treasurer. 
R. A. MacMullan is secretary-manager. 

Directors are John Cooley, John 
Cooley Co.; Lester Durning, , Aa 
Storen, Inc.; and Alfred Smith, con 
tractor of Ferndale, Mich. 


Chapman, 


A.G.C. of Amarillo elected M. W. 
Hamilton, C. S. Lambie Construction 
Co., president; E. M. Musick, Single- 
ton-Musick Construction Co., vice 


THE “ote Champ 


HYCYCLE VIBRATOR 
>a 


ELIMINATES FLEXIBLE 
SHAFT AND PROVIDES 
VIBRATION ANYWHERE 
WITHIN 300 FEET 


* HIGHSPEED VIBRATOR 10,300 RPM. 
NO EXCESSIVE HEATING DURING 
NORMAL OPERATION 


* 2 SINGLE PHASE OUTLETS FOR 1200 
WATTS LIGHTING 


%*& THOROUGHLY TESTED 


This new MASTER power unit is really the 
CHAMP of portable hycycle vibrators . . . 
it moves easily from place to place on the 
job as it weighs only 172 pounds. It 
operates TWO Master Model HV-8 Hycycle 
Vibrators or 1200 watts of light . . . or one 
vibrator and 600 watts of light. And best 
of all . . . IT PROVIDES VIBRATION ANY- 
WHERE WITHIN 300 FEET of the power unit. 


cd 
IP i 


* COMPACT, LIGHT WEIGHT, VERY 
PORTABLE. WEIGHS ONLY 172 LBS, 


WATER TIGHT CONNECTIONS 


EASILY ACCESSIBLE AND REPLACE- 
ABLE FUSES 


The MASTER CHAMP is powered by a 4/4 
H.P. Wisconsin gasoline single cylinder air- 
cooled engine at 3200 R.P.M. The vibrating 
unit provides high speed vibration at 
10,300 R.P.M. Conductor cables and oper- 
ating vibrator cables are available in var- 
ious lengths 

WRITE TODAY STATING YOUR 
REQUIREMENTS. 


MASTER VIBRATOR COMPANY - DAYTON 1, OHIO 


MASTER 


BETTER PRODUCTS FOR BIGGER PROFITS 


| 





Master Portable 
Generator Plants 
Vy KW to 100 KW 


Master Vibratory 
Concrete Finishing 
Screed 


Master Power- Master Moster Gas 
Blow Electric Space or Electric 
Hammer and Heaters Concrete 
Spade Vibrators 


president; and R. B. Stevens, Ramey 
Construction Co., secretary-treasurer. 
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Steel 
ucts, Ine 


} 
hee 


Shore Safway Steel Prod 
, 6241 W. State St., Milwau 

Self-contained 
steel shore can be handled by one man. 
offered in 3. sizes with 
, 8-13 ft. and 


sleey e 


telescoping 


Shores are 
height ranges for 6-11 ft. 
101, 151% ft. 


design provides heavier load-carrying 


Special nut 
capacities to as high as 9,900 Ibs., per 
Ad 


justing is done without jacks or other 


mitting greater spacing of shores. 


requires less steel... 


saves time and manpower 





accessories. For rough adjustment, 
upper telescoping member is raised to 
approximate height and held by insert 
ing pin through one of holes in tube. 
Final adjustment is made by rotating 
threaded sleeve nut, elevating head to 
exact height required. Adjustment 
range of 6” is available at rate of 1 "és 
per turn, U-shaped head 
designed for locating 4” 


lapped 2” lumber on edge. 


plate is 
lumber or 
No nail- 


@ Much of the saving in light- 
weight building design can be 
in structural steel. How? By 
using Permalite aggregates in 
floors, walls and roof. 

Furthermore, concrete and 
plaster made with Permalite 
instead of sand are easy to 
handle — quick to apply. Rigid 
completion dates can be set 
and met! 

Permalite aggregate in 
concrete provides an efficient 
insulating floor and roof fill 


TYPICAL 


Concrete Aggregate: Roofs and 
Floors — over lightweight deck- 
ing. Exterior Walls — thin, light; 
easily formed and erected. 

Can be monolithically poured 


Permalite 


material. In plasier it permits 
fireproofing structural steel 
without costly imbedding in 
heavy concrete. On walls and 
ceilings it assures lighter, 
more resilient base coats. 

Get the full story on why 
construction men are using 
Permalite for all types of 
construction—industrial build- 
ings, schools, hospitals, de- 
fense housing and military 
buildings. 


USES: 

or precast into blocks, slabs and 
panels — can be sawed or nailed! 
Plaster Aggregate: Fireproofing — 
speedily applied over structural 
steel. Interior Walls — replaces 
sand in plaster — at less than 
half the weight. 








Great Lakes Carbon Corporation, Dept. 154 
18 East 48th Street, New York 17, N. Y. 


(C) Please send full information on Permalite 


lightweight construction. [] Please have 
representative call. 


A Building Product of 


NAME. 





Great Lakes Carbon Corporation ADDRESS 





and its aty 





STATE 





exclusive Permalite Licensees 
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a | 


ing is required ordinarily, but stag 
gered nail holes are provided for use 
when desired. Base plate is 7” square 
and is accurately welded to bottom 
tube at 90° angle. Base plate is 
drilled for nailing to lumber. Shores 
require no bracing at heights up to 12’ 
under most conditions. 


Safway shores on building job are 
extended to 15/3” 


Saw—Mall Tool Co., 7729 8. Chi 
cago Ave., Chicago 19. Model 11E.18 
electric hand chain saw is designed for 
cutting structural timbers too large 
for circular power saws. Thin chain 
guide and narrow special toothed chain 
produce precise finish cuts for jointing 
beams and architectural supports. 
Saw weighs under 20 lbs. and may be 
operated by one man. Helper’s handle 
can be attached so 2 men can cut angles 
in one operation. Saw has 18” cutting 
bar. Models are available for 115 or 
230 volt AC-DC current. will 
operate off portable generator and can 
be run over 200 feet from its power 
source with extension cords. 


Saw 


Clay Digger—Jndependent Pneu 
matic Tool Co., 175 N. State St., Au 
rora, Ill. No, 16 pneumatic clay dig 
ger features interchangeable parts. It 
offers optional inside or outside trig 
ger, closed retainer or latch retainer, 
choice of 5 chucks for square, hexa 
gon or combination hexagon and round 
shank steels. 
is 1914” long and is equipped with 
chuck to take steels with °4” square 
x 23,” long shanks. Optional chucks 
take 34” hexagon x 234” shanks; 7” 
hexagon by either 2°,” or 314” long 
shanks ; combination, .882 hexagon and 
1.027 round x 314” long shanks. Ac- 
cessories available include clay spades 
or scoops, flat picks, saw tooth chisels, 
moil points, narrow chisels and chisel 


blanks. 


Digger weighs 20 lbs., 
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Crane — American Hoist & Derrick 
Co., St. Paul 1. Model 375 BC %4-yd. 
crawler crane is available with choice 
of fronts—crane, shovel, dragline 
or pull shovel. Machinery platform 
is integral rolled steel electrically 
welded unit. Track pads are double 
walled special steel castings with full 
length pins. Manten or Corten, spe 
cial light-weight alloy steel, is used 
in boom. High-speed boom hoist with 
controlled lowering arrangement is 
standard equipment. Ball joint rod 
end bearings are used in hoist, swing 
and travel linkage system and anti 
friction bearings are used in’ brake 
linkage system. Shovel is equipped 
with electric push-button-operated dip 
per trip. 


PERFORMER. 


In spite of its small size, the Jackson Vibratory Compactor delivers up 

to 4500 13%4-ton blows per minute. It propels itself and will firmly compact 900 to 

1200 sq. ft. per hour — closely approaching theoretical density of the asphaltic mix being 

used, or 95% of maximum density in the case of granular soils compaction. It operates 

on 3-phase, |10V. 60 cycle AC from a *Jackson Power Plant mounted on a trailer 

which also has means for quickly picking up or lowering the Compactor. The ease 

a a eee ee and speed with which it may be moved from one location to another, together 

with the rapid, thorough job it does, makes it far superior to more cumbersome 

and more costly equipment on many types of operation. It is ideal for high- 

way patching and widening, walks and drives, water-bound macadam bases, 

railway platforms and crossings; for compaction of sub-bases for concrete 

floors, in trenches, near abutments and many other places. Let us furnish you 
with complete details. It's a great time and money saver. 





Scraper——-Bucyrus-Erie Co., South 
Milwaukee, Wis. B-113 scraper is 
designed for use with International 
TD-18A tractor. It features push 
bumper adjustable to 8 positions, 


d ik : *Power Plant also generates single phase 110 V. 
apron grills giving operator good view 60 Cycle AC and may be used to operate other 
of bowl during loading, “fountain” | power tools and lights (Capacity: 2.5 KVA) 


action. It has 10-yd. struck capacity, | 


Ii-yd. heaped. Tt is equipped with im JACKSON VIBRATORS Inc. 


8 x 24 tires in front and either 21 x 
Sakti x Sh tte ts seer | p \ LUDINGTON, MICHIGAN 


Rock Drills—-Rock Bit Sales & 
Service Co., 2514 E. Cumberland St., 
Philadelphia 25. ‘Tools for use with 
standard percussion-type rock drills 
for drilling long holes from 20’ to | 
150’ include “Tru-Seal” shank, adapt 
ers, couplings, extension rod, “Rok 
Bit” tungsten carbide bits. They will 
drill grout holes, test holes, sub-level 
bench stoping holes or blast holes of | 
standard diameters—174” and 3”. 
Couplings and adapters are designed 
to be self-cooling and_ self-cleaning. 
Tool’s design keeps hole in alignment 
and eliminates excessive vibration at 
maximum depth. 
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Trencher—Parsons Co., 
Model 88 


rubber-tired, 


Newton, 
“Trenchmobile” is 
ladder type 
which digs to maximum depth of 5’ 


, 


and widths of 8” or 12”. 


lowa. 
trencher 


Powered by 
13.6 h.p. gasoline engine, it is heavy- 
duty unit all-welded 
arch-type Variable speed 
selections are provided for operating 
bucket line, conveyor belt, travel and 
digging traction. Machine road 


constructed on 
frame. 


has 


speeds up to 12.65 m.p.h. Mounted 
on pneumatic tires, it has low ground 
pressure. Other features are: 
trolled discharge through reversible 
and shiftable belt conveyor; telescopic 


con- 


ladder-type boom with positive down 
crowd; hinged crumber that permits 
vertical set-ins and undercutting; self- 
cleaning buckets fitted with replace- 
able Parsons “Tap-In”’ teeth; automo- 


tive steering and rear wheel hy- 











WELLMAN 


MORE YARDAGE 


PER DAY 








@ Elimination of excess materials 


and careful weight distribution permit rapid, rhythmic operation 
of Wellman Dragline Buckets. Operators can cover a wider digging 
radius with this streamlined bucket. 


Built of special alloy steel, using strong welded design, Wellman 
buckets provide strength and stamina for long-term economy. Per- 
forated designs also available. You'll do better with Wellman. 


Want Facts? 


Write for free 
descriptive bulletins. 


THE WELLMAN ENGINEERING COMPANY 
7000 Central Avenue 7 


Cleveland 4, Ohio 


DRAGLINE. CLAMSHELL, CUSTOM-BUILT BUCKETS e STONE AND WOOD GRABS 


94 





draulic brakes; anti-friction-bearing- 
mounted main shafts with fully en- 
closed gears running in oil; optional 
blade for backfilling. 


Parsons Model 88 ‘“Trenchmobile” 


Crusher 
Works, 
apolis 13. 


Pioneer Engineering 
1515 Central Ave., Minne- 
New 54”x24” triple roll 
designed for reduction 
crushing behind 3042, or larger jaw 
crusher and is available for stationary 
or portable installations. Stage of re 
duction varies from 614” to 2” when 
producing minimum sizes of products 
from 4” to 14” minus, respectively. 
Nominal production varies from ap- 
proximately 35 tons an hour of 14” 
minus, to 500 tons an 
minus, based on material 
2,700 Ibs. per cu. yd. 


crusher is 


” 


hour of 4 
weighing 


Masonry Paint-—Goodyear Tire & 
Rubber Co., Akron, Ohio. Paint for 
exterior stucco and masonry, made 
with synthetic, Pliolite S-5, resists 
alkali present in new stucco, concrete 
block, poured concrete and_ similar 
Plio- 


lite S-5 is combination of same prod- 


masonry construction materials. 


ucts used to produce synthetic rubber, 
styrene and butadiene. Paints are 
produced in pastels and deep tone 
colors as well as white. 


Fasteners—l?amset Fasteners, Inc., 
12117 Berea Rd., Cleveland 11. ‘“Tru- 
Set” fasteners for use with powder- 
actuated tools are held straight in bar- 
rels by elasticized red tips which pilot 
fasteners into work. New 
provide greater penetration for same 
amount of power, manufacturer claims, 
and automatically clean tool barrels. 
Fasteners are offered in 55 sizes and 
types, including drive pins, external 
and internal threaded studs and _util- 
ity head threaded studs. 


fasteners 


Engine Governor Pierce Gover- 
nor Co., Anderson, Ind. Long-range 
universal controlling 
speeds of industrial engines provides 
variable speed selection and correct 


governor for 


THE CONSTRUCTOR, APRIL 1952 








| NEW EQUIPMENT e MATERIALS ) | 


: WARCO tuitt the tis 


within 1,200 to 2,600 r.p.m. Higher | motor grader. . . built the first 


speeds are obtainable by adjustment | 





of pulley. Governor operates at vari : 

ble or at constant ae For vari hydraulic -control orader ees 
able speed operation, quadrant or simi TG i oy oe ee 
lar manual control sets governor to | 

desired speed. Constant speed opera- | 

tion is provided by locking speed con 

trol lever at fixed speed. Governor 

can be installed on either side of en- | 

gine. Speed control lever, carburetor 

control lever and mounting flange fit 

either side of governor. 


Electric Generator—Wincharger | 
Corp., 2110 E, 7th St., Sioux City 2, 
Iowa. Model 1800 portable gas-en 
gine-driven electric generator is of 
fered in 8 general ratings—1,000, 
1,250, 1,850 watts at 115 volts, 60 
cycles, A.C. Belted construction cush 


ions shock to generator and reduces WA R C 0 
vibration. Generator is mounted | ° th fi t d 
alongside engine out of path of hot | @ IS e ITS an 


air from engine cooling system. Unit | 


Sis rege” He ype ger ONLY motor grader with cab-controlled 
blade that reaches every position, 


engine, or without engine. 


Excavator —MWayne Crane Division, 


ste gy Pena Ae including 90°... eliminates manual 


Heavy-duty camel-back 
boom for use with all models of Wayne 


Crane excavators increases reach of 
14,-yd. crawler, Model 66, to 263” at 
grade level and allows digging depth 
of 17°38”. Camel-back feature per 
mits making clean-cut vertical back 
well to maximum depth. Conventional 
reeving through large interchangeable 





sheaves eliminates reverse cable bend. 


adjustment, cuts non-productive time, 
speeds up the job... 


Wayne Crane excavator with camel-back 4D-100 Heavy Duty 
boom WA R C 0 100 EP) 
@ 
P seers Pump pamapaater Sip ant MOTOR GRADERS 4D-76 oe Duty 
Manufacturing Co., Lancaster, Pa 
“Drain-Pak” is submersible ‘4 h.p. | Ask your WARCO deal- 
sump and all-purpose pump. It is all- | er for slide-film show- 


bronze pump with stainless steel motor | ing and demonstration. 
housing. It is of floatless construction 


and requires no lubrication. It weighs W. A. RIDDELL CORP. é 


31 lbs. and has maximum capacity of BUCYRUS. OHIO. US.A. - 
3,300 g.p.h. It can be lowered to | 


depth of 15’. | Builders of WARCO Motor Graders and HERCULES Road Rollers 
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Blasting 


99, 


{tlas Powder Co., Wil- 
Del. Eight methods of 
blasting in quarries with milli-second 
che lays are de scribed illustrated 
in new manual. It contains previously 
unpublished machine-gun photos and 
methods of shooting to illustrate both 
progressive and alternate milli-second 
delay Included are dis 
cussions of principles of milli-second 
delay blasting, diagrams of 8 


mington 


and 


techniques 


milli 


second delay detonation patterns, 
series of photos showing alternate and 
progressive blasts and 


*Rockmaster 


sketches ex 
plaining 16” blasting 


system. 


Hoists and Bodies— Perfection 
Steel Body Co., Galion, Ohio. Bulle 
tin presents Models 727, 827, 1027 
and 1034 hydraulic hoists and Series 
200 and 300 bodies for use with heavy 





A STANDARD STEEL 
PRESSURE DISTRIBUTOR 
GIVES EQUAL CIRCU- 
LATION THROUGHOUT 
THE SPRAY BAR FOR A 
UNIFORM SURFACE 
FROM CURB TO CURB 
FOR LONGER WEAR 


OTHER PRODUCTS OF 
STANDARD STEEL 


Maintenance Distributors, 
Kettles, Patch Rollers, Supply 
Tanks, Tool Heaters, Asphalt 
Tools, Street Flushers, Construc- 
tion Brooms. 


Tor 


Standard Steel Works sort kansas city. mo 


1 STANDARD STEEL 


INU 


ml 


PRESSURE DISTRIBUTOR 


The Model 424 can be loaded 
in quick time for a “fast get- 
away”. A two-way cleaning 
system guarantees a clean spray 
bar at the end of the day. First, 
the material is sucked out of 
the bar and back into the tank. 
Then by turning one small 
valve, cleaning solvent is re- 
leased into pump and spray bar 
(without contaminating the as- 
phalt in the tank). No time 
lost in tinkering — no time lost 
in loading — Standard Steel 
424 keeps going all day long 
far ahead of the “gravel gang” 
WRITE FOR CATALOG 424 





duty trucks. Featured are extra 
heavy-duty “Iso-Draulic Roll-A-Lift” 
units for use with Perfection heavy 
duty “300” series dump bodies. 


Backfiller-Tamper-Side Crane 
Cleveland Trencher Co., 20100 St. 
Clair Ave., Cleveland 17. Bulletin 
(Form $120) presents Model 80 
trencher, re-introduced from pre-war 
years. Text and action photos show 
machine backfilling as it tamps as it 
travels. Complete specifications and 
dimension data are presented. 


Airport Paving Forms —Blaw-Kno. 
Co., Farmers Bank Bldg., Pittsburgh 
22. Heavy-duty self-aligning paving 
form, developed especially for airport 
paving, is described in Bulletin 2370. 
It describes need for special forms for 
thick airport pavement slabs, describes 
and illustrates self-aligning features 
of forms. Detailed construction fea 
tures are included and complete speci 
fications on forms from 8’’x 8” to 12”’x 
12” are given, with additional engi- 
neering specifications and suggested 
purchasing specifications. 


Steel Shores—Acrow, Inc., 510 N. 
Dearborn St., Chicago 10. Booklet 
detailed information on and 
shows typical applications of adjust- 
able steel shores. Featured is self 
cleaning feature of shores by which 
dirt, encrusted concrete and grit are 
cleaned off threaded with 
turn of handle. Photos of actual ap- 
plications are included. Detailed in 
formation is given on sizes available, 
recommended working loads and spec- 
ial head fittings. 


gives 


surfaces 


Concrete Pipe Coating —//amilton 
Kent Manufacturing Co., Kent, Ohio 
Properties and uses of Rexon Coat 
ing No. 2, developed to protect con 
crete pipe against chemical attack of 
sewage and industrial wastes, are de 
scribed in Bulletin R-2. Character 
istics, working properties and methods 
of application of coating are given. 


Drill Bits——New England Carbide 
Tool Co., 60 Brookline St., Cambridge 
39, Mass. Folder presents carbide 
masonry drill bits and masonry drill 
bit guide. Included are “Cyclo- 
Core” rotary bit for precision drilling 
in hard concrete, “Cyclo-Twist” ro 
tary bit for drilling in soft and medium 
hard masonry materials, “Thunder- 
bolt” hammer bit for drilling in hard 
and very hard masonry materials. 


THE CONSTRUCTOR, APRIL 1952 





MANUFACTURERS’ NOTES 


G. Waine Thomas, vice president 
and chief automotive engineer of Con 
TINENTAL Morors Corp., has been 
elected president of the Internal Com 
bustion Engine Institute for 1952. 


Increased facilities costing approxi 
mately #15,000,000 will be built at 
the Springfield, Il., works of Avis 
CuaumMers Tracror Division. More 
than 300,000 sq. ft. of manufacturing 
floor space will be provided. Prelim 
inary plans are being drawn and it 
is expected construction will get under 
way before the middle of summer. 


Arthur A. Levison has been ap 
pointed vice president and general 
sales manager of Biraw-Knox Divi 


sion. He was formerly vice presi- | ‘ ition et Sa 


dent in charge of the construction L » ant 


equipment department. H. Russell <n 
Loxterman has been appointed assist Zap 
ant general sales manager. if oeeien FIRST 


W. A. Glimn has been appointed 
director of purchases for Gar Woop before your plans are drawn on engineered construction jobs 


INDUSTRIES. He succeeds C. M. . 
icing eatin oan abies, i> @ EVEN BEFORE the plans are drawn . . . before the blueprints 


are made on your next engineered construction job, call in Blaw-Knox 





William W. Kingman, former gen engineers for the expert consultation service that assures lower con- 
eral sales manager for the Manufac 
turing Division of Maxon Consrrv« 
T10N Co., has joined the Melrose Park, 
1: <twanch of Wines Contractors: | solving tough or unusual concreting problems. They are trained to get 
Machinery, Inc., and will direct the to the core of your problem and find the simplest, least costly method 


crete placing costs. 
Blaw-Knox engineers are backed by over 40 years experience in 


sales program in the Chicago area. — | of solving it. They can suggest operating procedures to speed the job, 


: . or cut down the necessary number of operations. They will recommend 
Frank X. Mangan has been named ¥ 


national sales manager for WuiLson 
Acsprecur Co. Whatever your concreting problems—dams, tunnels, bridges, even 


the most efficient forms for the job and help you estimate your bids. 


small sewers—take advantage of the Blaw-Knox engineering service 


Milton J. Weber has been appointed before you start to plan. Write, wire or phone for information. 


vice president, procurement, of Frank 


G. Hoven Co. Preliminary planning 


J. D. Newkirk has been appointed , plus BLAW-KNOX STEEL FORMS 
general sales manager of SHUNK saved one costly concreting operation 





MANUFACTURING Co. He succeeds J ¢ ry , © This big tunnel job is a typical aaa = ~—e 
a . ‘ - . a : / ‘ early consultation pays off. Blaw-Knox = 
Austin Carrington, who resigned to \ the contractor how to combine the os we ty “Soa 
become affiliated with a family-owned F * 4a r pgp om hg nage hy Rpt ag Perens 
F nterprise in Indianapolis. wa ond the necessity of using an expensive copper water 
| stop was eliminated. 
. oe ee ‘ ‘ - | ‘ 

J. F. Seifried, C. S. Nichols and | eg PEP 
QO. L. Davis have been elected to the | iis ae WRITE FOR BULLETIN 2035 Agar ed 
board of directors of Crco STEEL e : Get complete details about Blaw- 

Propvucts Core. Four new vice presi } 3 °™ Knox Steel Forms and the consultation 

dents have been added: C. Foster : 3 Sgrvice thet is available to any con- 

Brown, Jr. (new aluminum window wactor without obligation. 
division), J. E. Grogan (general coun a4, : ; 

sel), Raymond J. Anen (manufactur x ~ CONSULTATION SERVICE BY 

ing) and FE. T. Gustafson (eastern : = 

districts). Paul E. Newey has retired | a a 8 L AW.-KN ox 

as treasurer and controller. George : 

E, White has been appointed treas BLAW-KNOX DIVISION of Blaw-Knox Company 


urer and John E. Davenport, control- 2101 Farmers Bank Building, Pittsburgh 22, Pa. 
ler. William H. Ellsworth has been WEW YORK © CHICAGO ¢ PHILADELPHIA © BIRMINGHAM * WASHINGTON e¢ SAN FRANCISCO 
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Mr. 
New aluminum window divi- 


named secretary to succeed 
Grogan. 
sion was created following purchase 
by Ceco of Sterling Windows, Inc., of 
New York City and New Castle, Ind., 
maker of aluminum double-hung win 
dows, screens and storm windows. 


held its 
first annual salesmen’s school in 
ary, with 90 


Rogers Brotrurers Corp. 


Janu- 


salesmen representing 


22 states in attendance, as well as 2 
representatives from Canada and the 
export distributor from New York. 
Purpose of the school was to educate 
salesmen in engineering, design and 
latest developments in Rogers trailers, 
as well as with competition in the field. 
Teaching sessions were conducted by 
Harrison Rogers and Edward Swaney 
of the sales department and Wayne 
Fobes, Williard Young, Harold Goeble 





LACLEDE JOISTS 


add STRENGTH plus Beauty 


to the new Charleston Memorial Hospital 


Where lightweight strength, beauty . . . 
design are vital—you'll find the answer in versatile Laclede 
Steel Joists. By specifying Laclede Joists for floor and roof 


construction you can speed completions and help con- 


serve steel. 


@ No allocation 
Class ‘B’ product. 


@ Prompt shipment from our enlarged mill facili- 


ties to suit your construction schedule. 


Write for information on the complete line of Laclede 
quality steels for construction. 


LACLEDE STEEL COMPANY 


St. Louis, Mo 


Tet wait tila 





Charleston Memorial Hospital, 
Charleston, West Virginia. Tucker 
& Sillings, Architects; Thompson & 
Street, Contractors. 


and functional 


needed—steel joists are a 





and Robert Leninsky of the engineer- 
ing department. A _ history of the 
company was given by Paul Sheehan, 
purchasing agent, and a talk on “How 
to Sell Rogers Trailers,’ by Clyde C. 
Keesler of Philadelphia, who has been 
selling them since 1925. The group 
made a tour of the plant and joined 
shop foremen and men employees of 
the office at a dinner. The school ended 
with a cocktail party and banquet. 

John T. Weber has been named 
manager of sales development of Cum- 
mins Enatne Co., succeeding Howard 
P. Sharp, who resigned recently. 

T. O. Liebscher has been named 
president of Le Rot Co. He has been 
with the company since 1940 and has 
been executive vice president since 
1950. G. J. Hamm has been appointed 
secretary-treasurer and C. W. Decker 
assistant secretary and J. R. Gavigan 
assistant treasurer. 


Roy C. Heacock has been appointed 
chief engineer in charge of develop- 
ment and engineering phases of Bar- 
BER-GREENE Co.'s activities. He was 
formerly executive engineer of engi- 
neering development. 

Irwin T. White has been named 
sales manager of the Grapati Divi- 
sion of Warner & Swasey Co. He 
had been sales engineer in the Detroit 
district office since 1946. 


ENGINEERING Works has 
purchased from JarGer Macuine Co. 
its Model BP-5 bituminous paver. By 
addition of the paver to its bituminous 
equipment line, Pioneer now offers all 
units used in preparation and laying 
of bituminous material. 


PIONEER 


Two InrTerRNaTIONAL HarvesTER 
Co. mobile training units have again 
taken the road to bring service and 
technical information on International 
industrial tractors and engines to dis- 
tributors and contractors. They are 
equipped with cut-away diesel engine 
and tractor chassis assemblies, slide 
films, charts and other material. 


Donald D. Barnes, formerly execu- 
tive vice president of SmirH Ewnat- 
NEERING Works, has been made presi- 
dent and treasurer, succeeding Charles 
I. Smith who died December 10, 1951. 
Gerald L. Smith, formerly vice presi- 
dent and director of sales, has been 
made executive vice president and 
director of sales. Thomas S. Smith 
has been named vice president. 
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Aggregate (Light-weigh?) 
Great Lakes Carbon Corp., 
Building Products Division 


Air ane Agents 
A. C. Horn Co. 


Asphalt Plants (Portable) 
Barber-Greene Co. 
Iowa Mfg. Co. 
Standard Steel Works 
White Mfg. Co. 


Asphalt Tile 
Coleman Floor Co. 


Axles (Truck) 
Eaton Mfg. Co., Axle Division 


Backfillers 
Bucyrus-Erie Co. 
Cleveland Trencher Co. 
Gradall Division 
Parsons Co. 


Batchers 


Manufacturers’ addresses are listed on page 103 


Bins 
Blaw-Knox Division 
Iowa Mfg. Co. 
iy Form & Tank Corp 
. §. Johnson Co. 


| ee Ine. 


Bits (Detachable Drill) 
Timken Roller Bearing Co 


Blasting Accessories 
American Cyanamid Co 


Bridges 


Armco Drainage & Metal Prod- 


ucts 


Buckets (Clamshell & Dragline) 
Blaw-Knox Division 
Bucyrus-Erie Co. 

C. S. Johnson Co. 
Wellman Engineering Co 


Buildings (Steel) 
Allied Structural Steel Cos. 


Armco Drainage & Metal Prod- 


ucts 
International Steel Co. 
Macomber, Inc. 
Truscon Steel Co. 


Bulldozers 
Bucyrus-Erie Co. 
R. G. LeTourneau, Inc. 


Car Pullers 
Clyde Iron Works 


Carpet 
Coleman Floor Co. 


Cement (Common and Special) 
Lehigh Portland Cement Co 
Lone Star Cement Corp. 
Marquette Cement Mfg. Co 
Universal Atlas Cement Co 


Cement (White) 


Trinity White, General Port- 


ADVERTISERS’ PRODUCTS 


Concrete Curing Material 


C. Horn Co. 
Sisalkraft Co. 


Concrete Mixers, Pavers, Tampers 


Chain Belt Co. 

Construction Machinery Co 

Foote Co. 

Jaeger Machine Co 

Knickerbocker Co 

Koehring Co. 

Kwik-Mix Co. 

T. L. Smith Co. 

Worthington Pump & Machin- 
ery Corp. 


Concrete Vibrators 


Electric Tamper & Equipment 

Co. 

Independent Pneumatic Tool 
Co 

Mall Tool Co 

Master Vibrator Co 

Vibro-Plus Products, In« 


White Mfg. Co. 


Blaw-Knox Division 
a Machinery Co 
. S. Johnson Co. 


Bearings (Anti-Friction, Tapered 
Roller) 
Hyatt Bearings Division 
Timken Roller Bearing Co. 


Buckets (Concrete) 
Blaw-Knox Division 
Construction Machinery Co 


Building Papers 
Sisalkraft Co. 


land Cement Co. 


Clamps (Hose) 


Compressors 
Allis-Chalmers Co 
LeRoi Co 


Universal Atlas Cement Co 


Dixon Valve & Coupling Co 


Conveying Machinery 
Barber-Greene Co. 
Chain Belt Co. 
Iowa Mfg. Co. 
Link-Belt Co. 


Cranes 
Austin-Western Co 





Desa ake, fade 


PCEMIGHGr 
~Ghe 

‘eee 
owichy Ye 


» ee 


we a od ne lallatetine 


Wherever there’s ground water 
only “Complete” gives COM- 
PLETE assurance of COMPLETE 
elimination of the hazard. 
These patented fluted tube 
wellpoints remove more water 
faster . . . more easily, more 
efficiently, most economically! 


Write today for ‘‘Complete’’ catalog Dept. CO 


COMPLETE MACHINERY & 
EQUIPMENT COMPANY, INC. 


36-40 11th STREET 
LONG ISLAND CITY, 
N.Y. 


(po2 god 


DEFENSE 
JOBS 


-«- and CLEAN UP with 


The SuPREMIX Expressway Package 
helps you push those rush jobs through. 
This semi-portable central mix plant is 
readily moved from site to site, is doing 
@ man-sized job everywhere. Eliminates 
long costly hauls. The Tilt-up feature of 
the 3-yard SuPREMIXER gives the Express- 
way an extremely low overall height of 
37’ or less. And it's the only easily crane- 
fed central mix plant with 12’ clearance 
under the cone. Easy set-up and quick 
disassembly is a snap! Great for highway 
jobs, too. You save and make money with 
the SuPREMIX Expressway. 


The SuPREMIXER is equally ideal for 


* Converting to Central Mix... the only mixer 
feasible in most existing plants. No need to 
raise your plant or lower drive since it requires 
less head room @ Permanent Package Plants . . . 
designed and built by originators of the pack- 
age plant idea. Reduced plant height means 
reduced construction, operation and mainte- 
nance costs ® Write or wire for new bulletin 
and location of our representative near you. 





406 GRACE ST. ADRIAN, MICH. 








| For modern, proven concrete block machinery, contact GoCorp. | 
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White Oil Jacketed 
Kettles for Heating 
Elastic Joint Filler 


Joint filling compounds containing rubber, for 
elasticity, must have indirect heat application. 
They melt at 375° and must not exceed 425°. 


White Model F-10 kettles maintain this temper- 
ature accurately by an oil jacket which transfers 
heat to the compound. 

White kerosene burners are safe and depend- 
able, easily controlled. Hand operated agitator. 
Insulated housing. 


Other models for pavement maintenance have 
FIRE-PROOF tops. Hand or engine-driven 
sprayers. Made in several sizes. 


Write for Circulars and Name of Nearest Dealer 


Elkhart 10 White ME. Co. Indiana 














Efficient Operation and 

Maintenance of 

Construction Equipment 
are explained in 


AUTOMOTIVE AND CONSTRUCTION 
EQUIPMENT 


By C. W. LINDGREN 


Outlines economical and efficient practices in the 
use of trucks, loading equipment, shovels, cranes, 
tractors, scrapers, bulldozers, motor graders, rollers, 
trenching machines, paving equipment and sand and 
gravel equipment. Gives step-by-step explanations 
of the functions of these pieces of equipment. Con- 
tains valuable information on planning and cost esti- 
mating. 120 illustrative sketches. 

A valuable reference book for owners of construc- 
tion equipment. 

“Fills a long-felt need for a comprehensive, authori- 
tative and practical textbook on the tools of the 
engineering profession.”—U. S. Navy Civil Engineer 
Corps Bulletin. 


Price $4.50 Postpaid 
THE CONSTRUCTOR 


BOOK DEPARTMENT 


MUNSEY BUILDING WASHINGTON 4, D. C. 








100 
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Cranes—Continued 
Bucyrus-Erie Co. 
Cleveland Trencher Co. 
Clyde Iron Works 
Koehring Co. 

R. G. LeTourneau, Inc. 
Link-Belt Speeder Corp. 
Michigan Power Shovel Co. 
Northwest Engineering Co 
Osgood Co 

Thew Shovel Co. 


Crushing Machinery 
Allis-Chalmers Co. 
Austin-Western Co. 
Iowa Mfg. Co. 


Culverts 
Albert Pipe Supply Co. 
Armco Drainage & Metal Prod- 
ucts 


Cutters (Abrasive) 
Wodack Electric Tool Corp. 


Decking (Roof Steel & Aluminum) 
Macomber, Inc. 


Derricks 
Clyde Iron Works 


Doors (Metal, Wood) 
Ceco Steel Products Corp. 
International Steel Co. 
Kinnear Mfg. Co. 
R. C. Mahon Co. 


Truscon Steel Co. 


Dredging Machinery 
Bucyrus-Erie Co. 
Northwest Engineering Co. 
Osgood Co 


| Drills & Drilling Machinery 


Bucyrus-Erie Co. 

Buda Co 

Tide pendent Phe umatic Tool 
Co 

Timken Roller Bearing Co. 


Drills (Electric) 
Wodack Electric Tool Corp. 


Elevators (Material) 
Chain Belt Co. 
Iowa Mfg. Co. 
Link-Belt Co. 


| Engines 


Allis-Chalmers Tractor Div. 
American Hoist & Derrick Co. 
Buda Co 

Caterpillar Tractor Co. 
Continental Motors Corp. 
Cummins Engine Co. 

Detroit Diesel Engine Division 
International Harvester Co. 
LeRoi Co. 

Wisconsin Motor Corp. 


| Expansion Joints 


Laclede Steel Co. 


Explosives 


American Cyanamid Co. 


Financing 
C.L.T. Corp 


ein teh: ae 
r 





(Bit 
Barber-Greene Co. 
Blaw-Knox Division 


Finishing Machines (Concrete) 
Blaw-Knox Division 


Floor Covering 
Coleman Floor Co. 


Flooring 
Truscon Steel Co. 


Forms (Concrete) and Accessories 
Blaw-Knox Division 
A. C. Horn Co 
Irvington Form & Tank Corp. 
Joseph T. Ryerson & Son, Inc. 
Symons Clamp & Mfg. Co. 
Universal Form Clamp Co. 


Generating Sets (Electric) 
Caterpillar Tractor Co. 
Master Vibrator Co 


Graders 
J. D. Adams Mfg. Co. 
Allis-Chalmers Tractor Div. 
Austin-Western Co. 
Caterpillar Tractor Co. 
Euclid Road Machinery Co. 
Galion Iron Works & Mfg. Co. 
Gradall Division 
Koehring Co. 
W. A. Riddell Corp. 


Gravel Plants (Portable) 
Iowa Mfg. Co. 


Grinders (Electric) 
Independent Pneumatic Tool 


Co 
Wodack Electric Tool Corp. 


Hammers (Electric) 
Independent Pneumatic Tool 
Co 
Master Vibrator Co 
Wodack Electric Tool Corp. 


Hoists 
American Hoist & Derrick Co. 
Clyde Iron Works 
Construction Machinery Co. 
McKiernan-Terry Corp. 
Osgood Co 


Hose (Air, Water, Steam, Suction) 
United States Rubber Co. 


Industrial Financing 
C.LT. Corp. 


Insurance (Automobile, Casualty, 
Compensation, Liability) 
Aetna Casualty & Surety Co. 
American Casualty Co 
Central Surety & Insurance 


Corp. 
Employers Mutuals of Wausau 


Jacks 
Buda Co. 


Joists (Steel) 
Ceco Steel Products Corp. 
Laclede Steel Co. 


Macomber, Inc. 


Kettles, Heating (Asphalt & Tar) 
Standard Steel Works 


White Mfg. Co. 
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Lighting Plants 
LeRoi Co. 


Linoleum 
Coleman Floor Co. 


loaders (Portable) 
J. D. Adams Mfg. Co 
Barber-Greene Co. 
Link-Belt Co. 


lubricants 
Gulf Oil Corp. 
Lubriplate Division 


Menders (Hose) 
Dixon Valve & Coupling Co. 


Mixers (Truck) 
Blaw-Knox Division 
Chain Belt Co. 


Mixing Plants 
Blaw-Knox Division 
Chain Belt Co. 

C. S$. Johnson Co. 


Supremix, Inc 


Mortar (Masonry) 
Lehigh Portland Cement Co 
Marquette Cement Mfg. Co 


Nipples (Hose) 
Dixon Valve & Coupling Co. 


Partitions (Steel, Load-Bearing) 
Macomber, Inc. 


Pile Drivers 
American Hoist & Derrick Co. 
Austin-Western Co. 
Bucyrus-Erie Co. 
Link-Belt Co. 
McKiernan-Terry Corp. 
Northwest Engineering Co 
Osgood Co 
Thew Shovel Co. 


Piling (Steel) 
Albert Pipe Supply Co. 
Allied Structural Steel Cos. 
Armco Drainage & Metal Prod- 


ucts 

Bethlehem Steel Co. 

L. B. Foster Co 

Union Metal Manufacturing 
Co 


Pipe 
Albert Pipe Supply Co. 
Armco Drainage & Metal Prod- 


ucts 
L. B. Foster Co. 
Laclede Steel Co. 
Naylor Pipe Co 


Pumps (Contractors’) 
Barnes Mfg. Co. 
C.H.&E. Mfg. Co. 
Carver Pump Co. 
Chain Belt Co. 
Complete Ma hinery & 
Equipment Co 
Construction Machinery Co. 
Gorman-Rupp Co. 
Griffin Wellpoint Corp. 


Pumps (Contractors’)—Continued 

Independent Pneumatic Tool 
Co 

Jaeger Machine Co. 

Leyman Mfg. Corp. 

Marlow Pumps 

Novo Engine Co. 

Rice Pump & Machine Co. 

Sterling Machinery Corp. 

Worthington Pump & Machin- 
ery Corp. 


Pumps (Jetting) 
Complete Machinery & 
Equipment Co 
Gorman-Rupp Co 
Griffin Wellpoint Corp 


Quantity Surveyors 
H. A. Sloane Associates 


Quarry Plants 
Austin-Western Co. 
Iowa Mfg. Co. 


Rail 
L. B. Foster Co 


Railway Equipment & Track Material 
Buda Co 
L. B. Foster Co 
Wisconsin Motor Corp. 


Reinforcement Accessories 
Symons Clamp & Mfg. Co. 
Universal Form Clamp Co. 


Reinforcing Steel and Mesh 
Bethlehem Steel Co. 
Ceco Steel Products Corp. 
Laclede Steel Co. 
Joseph T. Ryerson & Son, Inc 
Truscon Steel Co. 


Rollers 
Austin-Western Co 
Blaw-Knox Division 
Bucyrus-Erie Co. 
Euclid Road Machinery Co. 
Galion Iron Works & Mfg. Co. 
R. G. LeTourneau, Inc. 
W. A. Riddell Corp. 


Roof Deck (Steel) 
Allied Structural Steel Cos. 
Ceco Steel Products Corp 
Irvington Form & Tank Corp 
R. C. Mahon Co. 


Truscon Steel Co. 


Rope (Wire) 
American Hoist & Derrick Co 
L. B. Foster Co 
R. G. LeTourneau, Inc. 
Joseph T. Ryerson & Son, Inc 


Sash (Metal, Wood) 
Hope’s Windows, Inc. 
Truscon Steel Co. 


Saws (Chain and Portable) 
Independent Pneumatic Tool 


Co 
Mall Tool Co 


Scaffolding (Sectional Steel, Tubular 
Steel) 
Safway Steel Products, Inc. 
Universal Manufacturing Corp 
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Contract 
Bonds 


for high way and 


construction projects 


4 sound understanding of 

(he problems of the qualified 

contractor who requires 
surety credit 


American Casualty 
COMPANY 


READING, PENNSYLVANIA 


1902-Fiftieth Anniversary-1952 








“Bigger Payloads” 


YARD 
MIXER 


THE COMPLETE MACHINE 


FOR 


1. Continuous “L” shaped blade con- 
struction — for quicker charging 
— mixing — discharging 


2. Quiet, smooth roller chain — cut 
sprocket drive absorbs all shock. 


MAXIMUM PAYLOADS 


3. Hardened nickel alloy steel drum 
rollers — Twin Timken mounted. 


4. Clutch and Throttle Controls at 
either end of drum — Reached 
from catwalk. 


—___‘§. Extra high discharge with hinged one-man chute. 


CONSTRUCTION MACHINERY COMPANIES 
WATERLOO, IOWA 








LUBRICATION ECONOMY _—— 


“| UBRIPLATE No. 630-AA 
is Practically 
a Universal Lubricant” 


ig 
3 ~SROTHERS: REFINING 





a 60. 
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Scarifiers 
J. D. Adams Mfg. Co. 
Austin-Western Co. 


Scrapers 
Austin-Western Co. 
Bucyrus-Erie Co. 
Caterpillar Tractor Co. 
Galion Iron Works & Mfg. Co. 
R. G. LeTourneau, Inc. 
W. A. Riddell Corp. 


Screens (Sand, Gravel & Coal) 
Iowa Mfg. Co. 
Link-Belt Co. 


Shores 
Symons Clamp & Mfg. Co 





| 
| 
| 
| 
| 
| 


Shovels (Power) 
American Hoist & Derrick Co 
Austin-Western Co. 
Bucyrus-Erie Co. 
Koehring Co. 
Link-Belt Speeder Corp. 
Michigan Power Shovel Co 
Northwest Engineering Co 
Osgood Co. 
Thew Shovel Co. 


Shutters (Fire, Labeled) 
Kinnear Mfg. Co. 
R. C. Mahon Co. 











The Spokane Portland Ce- 
ment Company of Irvin, 
Washington writes, ““With 
the introduction of LUBRI- 
PLATE No. 630-AA we re- 
duced the number of lubri- 
cants we were using from ten 
to two. LUBRIPLATE No. 
630-AA might almost be con- 
sidered a UNIVERSAL 
LUBRICANT” 


1. LUBRIPLATE reduces 
friction and wear 


2. LUBRIPLATE prevents 
rust and corrosion 


3. LUBRIPLATE is eco- 
nomical to use 


Write today for case histories 
of savings made through the 
use of LUBRIPLATE in 
your industry 


LUBRIPLATE DIVISION 
Fiske Brothers Refining Co. 
Newark 5, N. J. Toledo $,Ohio 


The Difteret. * 
LUBRICANT! 


DEALERS EVERYWHERE, consult yourClassified Teleph 








| Slings (Wire Rope) 


American Hoist & Derrick Co 


Spreaders (Bituminous Surface) 
Galion Iron Works & Mfg. Co 


Stabilizing Equipment 
Iowa Mfg. Co. 


Seaman Motors, Inc. 


Steel (Structural) 
| Allied Structural Steel Cos 
Bethlehem Steel Co 
International Steel Co. 
Macomber, Inc. 
Joseph T. Ryerson & Son, Inc 
Truscon Steel Co. 


Surety Bonds 
Aetna Casualty & Surety Co 
American Casualty Co. 
American Surety Co. 
Central Surety & Insurance 


orp. 

Employers Mutuals of Wausau 
Fidelity & Deposit Co. 
Insurance Co. of North America 
National Surety Corp. 
Phoenix-London Group 


Surveying Instruments 
Trans-Global Co. 


Tile (Asphalt, Rubber, Cork) 
Coleman Floor Co. 


Tires 


Goodyear Tire & Rubber Co 
United States Rubber Co 





Tools (Pneumatic, Electric) 
Allis-Chalmers Co. 


Torches (Kerosene) 
White Mfg. Co. 


Tractors 
Allis-Chalmers Tractor Div. 
Caterpillar Tractor Co. 
International Harvester Co. 
Oliver Corp., Industrial Div. 


Trailers (Dump & Crawler 
Wheel) 
Euclid Road Machinery Co 
R. G. LeTourneau, Inc. 


Trailers (Heavy Equipment) 
Rogers Bros. Corp. 


Trenchers 
Barber-Greene Co. 
Cleveland Trencher Co. 
Gradall Division 
Inde ‘Pe ndent Pneumatic Tool 


Ce 
Mic hoe Power Shovel Co 
Parsons Co. 


Trestles (Adjustable Steel) 
Safway Steel Products, Inc. 
Universal Manufacturing Corp. 


Truck Axles 
Eaton Mfg. Co., Axle Division 


Trucks (Motor) 
Euclid Road Machinery Co. 
International Harvester Co. 
Mack Trucks, Inc. 


Trusses (Steel) 
Macomber, Inc. 


Tunnel Liner Plates 
Armco Drainage & Metal 
Products 
Irvington Form & Tank Corp 


Valves (Air—Self-Honing) 
Dixon Valve & Coupling Co. 


Wagons (Dump) 
Austin-Western Co. 
Caterpillar Tractor Co. 
Euclid Road Machinery Co. 
R. G. LeTourneau, Inc. 


Walls 
R. C. Mahon Co. 


Washing Plants 
Austin-Western Co. 
Iowa Mfg. Co. 
Link-Belt Co. 


Wellpoint Systems 
Complete Machinery & 
Equipment Co. 
Griffin Wellpoint Corp. 


Winches 
Clyde Iron Works 
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MANUF RERS LISTED IN GUIDE 


4. D. Adams Mfg. Co. 
Indianapolis 6, Ind. 


Aetna Casualty & Surety Co 
Hartford 15, Conn. 


Albert Pipe Supply Co. 
Berry & N. 13th St. 
Brooklyn 11, N. Y. 


Allied Structural Steel Cos 
20 N. Wacker Drive 
Chicago 6, Tl. 


Allis-Chalmers Co. 
Milwaukee 1, Wis. 


American Casualty Co. 
Reading, Pa 


American Cyanamid Co. 
30 Rockefeller Plaza 
New York 20, N. Y. 


American Hoist & Derrick Co 
St. Paul 1, Minn. 


American Surety Co. 
100 Broadway 


New York 5, N. Y 


Armco Drainage & Metal 
Products, Inc. 

2280 Curtis St. 

Middletown, Ohio 


Austin-Western Co. 
Aurora, Il. 


Barber-Greene Co. 
Aurora, Il. 


Barnes Mfg. Co. 
608 N. Main St. 
Mansfield, Ohio 


Bethlehem Steel Co. 
Bethlehem, Pa. 


Blaw-Knox Division 
2060 Farmers Bank Bldg. 
Pittsburgh 22, Pa. 


Bucyrus-Erie Co. 
South Milwaukee, Wis 


Buda Co. 
Harvey, Il. 


C. H. & E. Mfg. Co. 
$842 N. Palmer St. 
Milwaukee 12, Wis. 


C.1.T. Corp. 
1 Park Ave. 
New York 16, N. Y. 


Carver Pump Co. 
Muscatine, Iowa 


Caterpillar Tractor Co. 
Peoria 8, Tl. 


Ceco Steel Products Corp 
5601 W. 26th St. 
Chicago 50, Ml. 


Central Surety & Insurance Corp 
1787 McGee St. 
Kansas City, Mo. 


Chain Belt Co. 
4625 W. Greenfield Ave 
Milwaukee 1, Wis. 


Cleveland Trencher Co. 
20100 St. Clair Ave. 
Cleveland 17, Ohio 


Clyde Iron Works 
Duluth 1, Minn. 


Coleman Floor Co. 
936 N. Michigan Ave 
Chicago 11, Ill. 


Complete Machinery & Equip. Co. 


36-40 11th St 
Long Island City 1, N. Y 


Construction Machinery Co 
Waterloo, Iowa 


Continental Motors Corp 
Muskegon, Mich. 


Cummins Engine Co. 
Columbus, Ind. 


Detroit Diesel Engine Division, 
General Motors Corp. 
Detroit 28, Mich. 


Dixon Valve & Coupling Co 
Columbia & Hancock Sts. 
Philadelphia 22, Pa. 


Eaton Mfg. Co., Axle Division 
789 E. 140th St. 
Cleveland 10, Ohio 


Electric Tamper & Equipment Co 
Ludington, Mich. 


Employers Mutuals of Wausau 
Wausau, Wis. 


Euclid Road Machinery Co. 
Cleveland 17, Ohio 


Fidelity & Deposit Co. 
Fidelity Bldg. 
Baltimore 3, Md. 


Foote Co. 
1914 State St. 
Nunda, N. Y. 


L. B. Foster Co. 
Pittsburgh $0, Pa 


Galion Iron Works & Mfg. Co 
Galion, Ohio 


Goodyear Tire & Rubber Co. 
Akron 16, Ohio 


Gorman-Rupp Co. 
Mansfield, Ohio 


Gradall Division 
Warner & Swasey Co. 
Cleveland 3, Ohio 


Great Lakes Carbon Corp. 
Building Products Division 

18 E. 48th St. 

New York 17, N. Y. 


Griffin Wellpoint Corp. 
881 E. 141st St. 
New York 54, N. Y 


Gulf Oil Corp. 
Gulf Building 
Pittsburgh 30, Pa 
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INDEX OF ADVERTISERS 





A.G.C. Forms and Reports 

A.G.C. Manual of Accident Prevention 
Allis-Chalmers Tractor Division 
American Casualty Co. 

American Hoist & Derrick Co. 
American Surety Co. 

Armco Drainage & Metal Products, Inc. 
Austin-Western Co. 


Barber-Greene Co. 
Blaw-Knox Division 
Bucyrus-Erie Co. 
Buda Co., The 


C.1.T. Corp. 

Caterpillar Tractor Co. 

Ceco Steel Products Corp. 

Chain Belt Co. 

Coleman Floor Co. 

Complete Machinery & Equipment Co. 
Construction Machinery Companies 
Continental Motors Corp. 


Detroit Diesel Engine Division, General Motors Corp 
Dixon Valve & Coupling Co. 


Eaten Manufacturing Co., Axle Division 
Employers Mutuals of Wausau 
Euclid Road Machinery Co., The 


Foster, L. B., Co. 


Goodyear Tire & Rubber Co. 

Gradall Division of The Warner & Swasey Co. 
Great Lakes Carbon Corp. 

Griffin Wellpoint Corp. 

Gulf Oil Corp. 


Hope’s Windows, Inc 
Horn, A. C., Co. 
Hyatt Bearings Division, General Motors Corp. 


Independent Pneumatic Tool Co. 
Insurance Co. of North America 
International Harvester Co. 
Irvington Form & Tank Corp. 


Jackson Vibrators, Inc 
Johnson, C. S., Co. 


Koehring Co. 


Laclede Steel Co 

LeTourneau, R. G., Inc 

Lone Star Cement Corp. 

Lubriplate Division, Fiske Brothers Refining Co. 


Macomber, Inc. 
Mahon, R. C., Co. 
Mall Tool Co. 
Master Vibrator Co. 


Northwest Engineering Co. 


Oliver Corp., The, Industrial Division 
Osgood Co., The 


Parsons Co. 


Riddell, W. A., Corp. 
Rogers Brothers Corp 


Seaman Motors, Inc. 
Sloane, H. A., Associates 
Standard Steel Works 
Supremix, Inc. 

Symons Clamp & Mfg. Co. 


Thew Shovel Co., The 
Truscon Steel Co. 


Union Metal Manufacturing Co., The 
Universal Atlas Cement Co. 
Universal Manufacturing Corp 
Wellman Engineering Co. 

White Manufacturing Co. 

Wodack Electric Tool Corp. 











[ MANUFACTURERS LISTED IN GUIDE ) 





Hope’s Windows, Inc. 
Jamestown, N. Y 


A. C. Horn Co. 
10th St. & 44th Ave 
Long Island City 1, N.Y 


Hyatt Bearings Division 
General Motors Corp. 
Harrison J 


independent Pneumatic Tool Co. 
Il 


\urora 


insurance Co. of North America 
1600 Areh St 
Philadelphia, Pa 


International Harvester Co. 
180 N. Michigan Ave 
Chicago 1, Ill. 


International Steel Co. 
1906 Edgar St 
Evansville 7, Ind 


lowa Mfg. Co. 
Cedar Rapids, Iowa 


Irvington Form & Tank Corp 
Irvington, N. Y. 


Jaeger Machine Co. 
528 Dublin Ave. 
Columbus 16, Ohio 


C. S. Johnson Co. 
Champaign, Ill. 


Kinnear Mfg. Co. 
650-680 Fields Ave. 
Columbus 16, Ohio 


Knickerbocker Co. 
Jackson, Mich. 


Koehring Co. 
3026 W. Concordia / 
Milwaukee 16, Wis 


Kwik-Mix Co. 
Port Washington, Wis. 


Laclede Steel Co. 
Arcade Bldg 
St. Louis 1, Mo. 


Lehigh Portland Cement Ce. 
Allentown, Pa 


LeRoi Co. 
1706 S. 68th St. 
Milwaukee 14, Wis. 


R. G. LeTourneau, Inc. 
Peoria 5, Ill. 


Leyman Mfg. Corp. 
Cincinnati 2, Ohio 


Link-Belt Speeder Corp. 
1201 Sixth St., S.W. 
Cedar Rapids, Iowa 


Lone Star Cement Corp. 
100 Park Ave. 
New York 17, N. Y. 


Lubriplate Division 
Fiske Brothers Refining Co 
Newark 5, N. J. 


Mack Trucks, Inc. 
Empire State Bldg. 
New York 1, N. Y. 


Macomber, Inc. 
Canton 1, Ohio 


R. C. Mahon Co. 
Detroit $4, Mich. 


Mall Tool Co. 
7703 S. Chicago Ave 
Chicago 19, Ill 


Marlow Pumps 
Ridgewood, N. J. 


Marquette Cement Mfg. Co. 
20 N. Wacker Drive 
Chicago 6, Ill 

Master Vibrator Co. 

105 Davis Ave 

Dayton 1, Ohio 


McKiernan-Terry Corp. 
18 Park Row 
New York 38, N. Y. 


Michigan Power Shovel Co. 
485 Second St. 
Benton Harbor, Mich. 


National Surety Corp. 
t Albany St 

New York, N. ¥ 
Naylor Pipe Co. 
1280 E. 92d St 
Chicago 19, Ill 


Northwest Engineering Co. 


Field Bldg., 185 S. LaSalle St. 


Chicago 8, Il 


WODACK “’DO-ALL” 


ELECTRIC HAMMER 


and DRILL 


Drills Concrete 
Masonry 
Metal and 
Wood 


Novo Engine Co. 
212 Porter St. 
Lansing 5, Mich. 


Oliver Corp., Industrial Division 
19300 Euclid Ave. 
Cleveland 17, Ohio 


Osgood Co. 
Marion, Ohio 


Parsons Co. 
Newton, lowa 


Phoenix-London Group 
55 Fifth Ave. 
New York, N. Y. 


Rice Pump & Machine Co. 
Grafton, Wis. 


W. A. Riddell Corp. 
Bucyrus, Ohio 


Rogers Bros. Corp. 
223 Orchard St. 
Albion, Pa. 


Joseph T. Ryerson & Son, inc. 
P.O. Box 8000-A 
Chicago 80, Ill. 


Safway Steel Products, Inc. 
6241 W. State St. 
Milwaukee 13, Wis 


Seaman Motors, Inc. 
276 N. 25th St. 
Milwaukee 3, Wis 
Sisalkraft Co. 

205 W. Wacker Drive 
Chicago 6, Ill. 


H. A. Sloane Associates 
415 Lexington Ave. 
New York 17, N. Y. 


T. L. Smith Co. 
2853 N. 82d St. 
Milwaukee 10, Wis. 


Standard Steel Works 
North Kansas City, Mo 


Sterling Machinery Corp. 
1950 Santa Fe Ave. 
Los Angeles 21, Calif. 


Supremix, Inc. 
406 Grace St 
Adrian, Mich 
Symons Clamp & Mfg. Co. 


4259 W. Diversey Ave 
Chicago 39, Tl. 


Thew Shovel Co. 
Lorain, Ohio 


Timken Roller Bearing Co. 
Canton 6, Ohio 


Trans-Global Co. 
1480 Broadway 
New York 18, N. Y 


Trinity White, General Portland 
Cement Co. 

111 W. Monroe St. 

Chicago 38, Il. 


Truscon Steel Co. 
Youngstown 1, Ohio 


Union Metal Manufacturing Co. 
Canton 5, Ohio 


United States Rubber Co. 
Rockefeller Center 
New York 20, N. Y. 


Universal Atias Cement Co. 
100 Park Ave. 
New York 17, N. Y. 


Universal Form Clamp Co. 
12388 N. Kostner 
Chicago 51, Ill. 


Universal Manufacturing Corp. 
400 North St 
Zelienople, Pa 


Vibro-Plus Products, Inc. 
54-11 Queens Blvd. 
Woodside, N. Y. 
Wellman Engineering Co. 


7015 Central Ave. 
Cleveland 4, Ohio 


White Mfg. Co. 
Elkhart, Ind. 


Wisconsin Motor Corp. 
Milwaukee 46, Wis. 


Wodack Electric Tool Corp. 
4627 W. Huron St. 
Chicago 44, Ill. 


Worthington Pump & Machinery 
Corp. 

Holyoke, Mass. 

Worthington Pump & Machinery 


Corp.—Constr. Equip. Div. 
Dunellen, N. J. 





COAST-TO-COAST 
FLOOR COVERING 


LINOLEUM-MASTIPAVE 
ASPHALT TILE—RUBBER TILE 
SPARKPROOF FINISHES 
America’s Foremost Applicator 
COLEMAN FLOOR COMPANY 
936 N. Michigan Ave., Chicago 11, Ill. 


One Man with a Wodack 
“‘Do-All’’ Hammer does as 
much work as 12 to 15 men 
using hand tools. Used by 
Contractors, Installers and 
Maintenance Departments 


Ask for the new Bulletin 510-C 


Wodack Electric Tool Corp. 


4627 W. Huron St., Chicago 44, Ill. St. Lovis Los Angeles 
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We Kept the Man in Mind 
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IN THE IMPROVED | 
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OLIVER “HYDRO-CUT” MOWER! 
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Operator comfort and convenience . . . simplified 
maintenance ... these were the two big things we kept 
in mind in the improvements we made in the Oliver 
“Hydro-Cut” Mower. 

Actually, our performance reports showed that, from 
an operating standpoint, our mower was tops in its 
class. The outstanding Oliver features—hydraulic 
driven cutter bar that cuts anything from thick matted 
grass to moderate brush . . . hydraulic drive that 
assures smooth, practically vibration-free operation 
... hydraulic safety mechanism that virtually elimi- 
nates knife damage... finger-tip hydraulic control for 
instant raising or lowering of cutter bar—are retained. 

But, now, we've made life easier for the operator. 
There is no need for frequent oilcan lubrication of the 
pitman. Pressure lubrication at all required moving 


points is provided to eliminate need for frequent lubri- 
cation. Selective and frequent tightening of the pitman 
bearings is eliminated. 

New hydraulic tank and controls are located for 
maximum operator convenience. One-piece carriage 
casting assures more protection for the sheaves and 
even further dampens vibration. 

Don't Overlook these Cost-Cutting Combinations 

A “Hydro-Cut’”” Mower can be quickly and easily 
installed in combination with a Loader, Sweeper, or 
Bulldozer using the same hydraulic pump to operate 
the combination unit. 

For all the facts on the mower that really cuts mowing 
costs to the bone, see your Oliver Industrial Distribu- 
tor or write The Oliver Corporation, Industrial 
Division, 19300 Euclid Ave., Cleveland 17, Ohio. 


tHE OLIVER corporation 





A Complete Line of Industrial Wheel and Crawlers Tractors 





BIG CAPACITY... 
SMALL MACHINE SPEED 


OOK at the big construction jobs in any section of the country and 
L you'll see fast, large-capacity Bucyrus-Eries setting steel, driving 
piling and tackling many other heavy-duty chores. They're the choice 
of profit-smart contractors who know that large machine capacity and 
small machine speed are among the features which help finish their 
contracts with time to spare. 





This combination of capacity and speed is just one of the many extra 
values resulting from individual design. Each of the seven machines in 
the Bucyrus-Erie %- to 4-yard line is designed, from cat treads to boom 
point, as an entirely separate model . . . with just the right power, 
strength, and weight to do the best job in its work bracket. 


All the facts on this versatile line of convertible excavators are avail- 
able at your Bucyrus-Erie distributor's — call or see him now for detailed 
information. 299ES1C 
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@ Unloading and placing pre-cast 


~ pacbarangpenrs 


columns for an outer wall of City 
Park Garage in Los Angeles, Califor- 
nia, is the assignment of this 38-B 


crane. 





